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PUBLIC WORKS, IRELAND. 


SEVENTY-SIXTH ANNUAL REPOET 

COMMISSIONERS OF PUBLIC WORKS IN IRELAND, 

FOR THE YEAR 1907-1908. 


TO THE LORDS COMMISSIONERS OF HIS MAJESTY’S TREASURY. 


May it please your Lordships, 


We beg to submit the Seventy-sixth Annual Report of the Board. 

Our report follows the order adopted for some years past, dealing with the 
business of the year under the following heads : — 

(1.) Public Works and Buildings, including National and Ancient Monu- 
ments. 

(2.) Railways and Tramways. 

(3.) Loans. 

(4.) Miscellaneous duties of the Board. 

The body of the Report contains statements and observations on matters under 
each of the four divisions which appear to deserve special notice. Details as to the 
various services are given in the Appendices. 

In accordance with the recommendations of the select Committee on. Publications, 
we have largely reduced the amount of detailed information formerly given as to 
minor works of which printed record is not required. 


(1.) — PUBLIC WORKS AND BUILDINGS, INCLUDING NATIONAL 
AND ANCIENT MONUMENTS. 

Details of the provision made by Parliament for the year 1907-1908 for Public 
Works and Buildings, including National and Ancient Monuments, will be found 
at pp. 63-71 of the Estimates for that year. The Public Buildings (Ireland) Vote 
is included in Class I., and comprises the following : 

Naval and Military: State and Official Residences; Civil Departments; Legal Depart- 
ments : Dublin Metropolitan Police ; Royal Irish Constabulary ; Dimdrmn Criminal 
Lunatio Asylum; Public Education; Royal University and Queens Colleges; Revenue 
Departments. 

The Vote also embraces — 

Royal Parks and Gardens : — 

Phoenix Park ; St. Stephen’s Green ; the Curragli of Kildare. 

Royal Harbours : — 

Kingstown ; Howth ; Donaghadee ; Dunmore ; Ardglass. 

Inland Navigation : — 

Maigue. 

Ancient Monuments Protection Act. 1882 (45 & 46 Vic., c. 73). 

Ditto. ditto, 1892 (55 & 56 Vie., c, 46). 

In addition to works, &c., for which provision is made by Vote pf Parliament, 
Part I. of this Report also deals with certain new works connected with Pishery 
Piers and Harbours, the cost of which is met out of moneys 0 J l ?St T f . r0m 
Church Fund, under the Sea Fisheries (Ireland) Act, 1883 (46 & 47 Vie., c. 26). 
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Phcenix Park. 

Dressing Pavilions for Football Players. — The Board have for some time had 
under consideration tlie desirability of providing accommodation on the Park foot- 
ball grounds for dressing, and for keeping the wearing apparel of the players in 
safety during the progress of games. After discussion with the representatives of 
the football clubs, plans were prepared by the Board’s staff, and two pavilions have 
been erected, one conveniently placed for the Association grounds, and the other for 
the Gaelic grounds. Each pavilion contains sixteen dressing-rooms, for the use of 
which a small charge is made. 

The accommodation has already proved to be a considerable convenience to the 
numerous football players who use the Park grounds. 

Direction Posts. — A number of direction posts have been erected at the junctions 
of roads through the Park. 

New Plant Houses. — The works of erecting the new plant houses and improving 
the artificial lighting on the Park roads, described in the Board’s Report for 1906-7, 
have been completed, and both works have proved most satisfactory. 

Football Grounds , &c. — The number of applications received during the season 
for grounds for Association football, Gaelic football, and Gaelic hurling were, 
respectively, as follows : — 

Association football, - 3,304 

Gaelic football, S3 

Gaelic hurling, ----- 143 

Motor-driving in the Park. — For some time the Board have had to deal with 
cases of negligent and furious driving in the Park. The owners of motor-cars to 
whom the Board have written expostulating with them, have generally undertaken 
that the occurrences complained of would not be repeated, and the Automobile Club 
has used its endeavours to second the Board’s efforts in suppressing a practice which 
is dangerous to the public, and an abuse of the amenities of the Park. It is to be 
feared that owners in many cases, and also chauffeurs, take it for granted that when 
once they have entered the Park they may utilise the good roads there for the 
purpose of showing the speeds at which their cars can travel. 

In order to determine the extent to which fast driving was being carried on, 
before taking measures against the evil, the Board caused observations to be made 
for a certain period. During that period about 650 motor-cars were timed, and the 
result of the calculations showed that, at a certain part of the main road, the 
average speed of the entire number of cars up and down the road was about 
23£ miles an hour. Close upon 100 travelled at speeds over 30 miles an hour; 
several exceeded 35 miles an hour, and two at least were driven at speeds exceeding 
45 miles an hour. It must be obvious to the offenders that their action can lead 
only to restrictive measures as regards driving in a Park so much frequented by the 
general public, and especially by children, and while the Board believe that the 
general opinion of motorists condemns the practice, the ill-considered action of 
those who indulge in it may make it necessary to close the Park roads against 
motorists altogether. 

Chairs in the Park — The arrangement under which a Contractor is allowed to 
let out chairs for hire in the Park has so far worked satisfactorily, and the public 
generally have shown their appreciation of the convenience afforded, especially in 
connection with the various polo and cricket games and during band recitals, 
tickets tor chairs are issued at Id. per diem, and entitle the holders to a chair in 
any part of the Park during the day of issue. 
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Inchicore North Estate. 

Additional land acquired . — During the year an opportunity offered itself for 
acquiring a portion of the Inchicore North Estate near Chapelizod, containing 
9 acres 2 roods 4 perches, which it was found impracticable to acquire in 1905, 
when the other portions of this estate were purchased. The Commissioners of 
Woods and Forests purchased this portion of the land in December last. It will 
shortly be leased to the Board on the same terms and conditions as the rest of the 
property. 

A 'plantation, consisting principally of birch and pine, has been formed for the 
purpose of screening some unsightly buildings from the Park drives. 


Longmeadows Estate. 

Letting to a Rowing Club . — Close to Island Bridge, where the county road on 
the north side comes nearest to the river, the Board have let to the Dublin Rowing 
Club an area of about half an acre for the purpose of a Club House. The agree- 
ment provides for the erection of a Club House of approved design, and allows a 
minimum term of ten years. The difficult} 7 has long been felt amongst Dublin 
oarsmen of obtaining facilities for rowing on non-tidal portions of the river. In 
any ultimate arrangement for using the Long Meadows and Inchicore land the 
neighbourhood of the site selected would probably be used to enable such facilities 
to be given, and the Board have had this in view in making the letting under the 
terms above given. 


St. Stephen’s Green. 

Royal Dublin Fusiliers Memorial .— This Memorial Arch, to which reference was 
made in our last Report, was formally opened on the 19th August, 1907, by His 
Royal Highness the Duke of Connaught, The Memorial was inaugurated with 
considerable military display, which was witnessed by a large crowd of spectators. 

The Memorial takes the form of a triumphal arch designed on the model of the 
arch of Titus. The arch is 32 feet 6 inches in height, and 27 feet 3 inches in 
breadth. The frieze bears on its four elevations the names of the principal actions 
in which the Royal Dublin Fusiliers took part, namely, Talana, Colenso, Tugela 
Heights, Hartshill, Ladysmith, and Laing’s Nek. The names of the officers and 
men of this regiment who fell in the Boer W ar are inscribed inside the arch. The 
main structure is of grey granite, and the inscription panels of limestone, both 
materials from Irish quarries. 


Sea Fisheries (Ireland) Act, 1883. 

46 & 47 Vic., c. 26. 

The works of construction at Passage East, Co. Waterford, were completed early 
in the year, but the dredging was not finished till the summer. 

. The following works .proposed at Portavogie, County Down, are at present m 
process of construction : — 

The closing up of the landward end of the approach viaduct to the existing pier. 

The erection of a pier 838 feet in length, having a wharf surface of 18 feet. 

TBe erection at the landward end of the new pier of a quay 200 feet long, having 
a width of 15 feet. 
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The construction of an approach road 270 feet in length from the quay to the fore- 
shore. 

The removal of certain rocks. 

The works carried out during the year consisted of preliminary rock excavation 
and the collection of materials. Good progress has since been made. 

The expenditui’e during the year has been as follows : — 


(1.) Works at Portavogie, ...... £2.37 17 8 

„ „ Passage East, ...... 2,146 17 0 


£2,384 14 8 

(2.) Engineering Staff employed on the Sea Fisheries Act 

Service, 287 16 2 


Total, .... £2,672 10 10 


Position of the Sea Fisheries Fund. 

£250,000 was provided by this Act from the Irish Church Fund for building and 
improving Fishery Piers and Harbours. The balance of this grant — £3,000 — which had 
remained in the hands of the Irish Land Commission, was drawn in {September, 1906, 
to meet the requirements of the service. 

The following contributions in aid of works were received in the year : — 

Department of Agriculture, drc., . . . £200 0 0 Passage East Works. 

County Waterford, 200 0 0 „ ., „ 

Irish Development Giant, .... 1,000 0 0 Portavogie’ 

£1,400 0 0 


The following Account shows the position of the Fund on the 31st March, 1907, and 
31st March, 1908 : — 


Asset?. 

Liabilities. 


31 March, ’07. 

1 31 March, ’OS. 


31 March, ' 

07. 

31 March, ’08. 

Cash at Bank of 
Ireland, 

£ s. d. 
4,344 17 8 

£ 

3,244 

s. d.\ 
0 7 

Works at Portavogie, 
Co. Down, 

£ s. 

cl. 

£ s. d. 
6,288 2 4 

Repayments outstand- 
ing on Loans, 

309 0 9 

137 

7 0 

Works at Passage East, 
Co. Waterford. 

1,285 10 

10 

12 0 0 

Contributions to be re- 
ceived : — 

Portavogie, 



5,516 

0 0 

Balance of Fund un- ; 
appropriated, 

3,368 7 

7 

2,597 5 3 

Grant). 

4,653 18 5 

8,897 

7 7 


4,653 18 

5 

8,897 7 7 


Marine Works Act, 1902. 

2nd Ed. VII., c. 24. 

Of the sum of £100,000 allocated for works under the Marine Works Act, a sum 
ot ±39,825 was expended up to the close of the financial 5 7ear. The unexpended 
balance as from 31st March, 1908, was £60,675, but this balance includes uot only the 
sum necessary to complete the works now in progress, but also a large sum which was 
provisionally set aside for expenditure upon the Inishlyre scheme in the Co. Mayo. 


[Table. 
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The following table gives an outline of the progress made with the various Marine 
works in operation or completed under the Act, with a statement of the expenditure 
thereon up to the 31st. March last 


Works Proposed. 


I 


Cape Clear, County Cork : 

An inner harbour cross wall, with 
entrance (and booms) at one cud ; 
repairs and improvements to the 
harbour walls, and deepening of 
the inner harbour. 

RoUNDSTONK, COUNTY GALWAY : 

The extension of the existing north 
pier to cover a dangerous rock, 

Kilronan, County Galway : 

The extension and partial recon- 
struction of an existing old jetty. 

Cleggan, County Galway : 

Construction of a breakwater and j 
cattle slip, and the removal of 
a portion of the existing groyne. 1 

Kinvabra, County Galway : 

The restoration of the pier and wharf 
walls, and the erection of a new 
storm wall and other minor im- 
provements. 

Gortnasate, County Donegal : 

The construction of a deep water quay 
for steamers, and of an approach 
road, and the removal of shoals. 

Cladnageeragh, County Donegal : 

A timber jetty extension of the exist- 
ing pier. 

Portnoo, County Donegal: 
Rebuilding of an old pier, . 


•Downies Bay, County Donegal : 

An extension of the existing pier 
and the removal of rock from the 
end thereof. 


Falcorkib, County Donegal : 
The construction of a boat slip, 


Lisoannor, County Clare : 

The deepening of the harbour ; ihe 
construction of two special berths 
for steamers ; an extension of 
groyne at the entrance; aud the 
formation of a service area for 
traffic. 


Cleggan, County Galway : 
Extension of the pier, 


Renard Point, County Kerry : 

' The widening and extension of an j 
existing boat slip and the con- j 
structioh of a protection wall. 


Works completed, 


£ s. d. j £ 


The work is finished, except for 
some rock excavation in the bed of 
the harbour, which the contractors 
have failed to deal with. The 
Board are considering the pro- 
priety of terminating the contract, 
with a view to arranging for the 
execution of the unfinished work. 


The work was sanctioned towards 
the end of the year, and a tender 
has since been accepted. 

This work was Sanctioned towards 
the end cf the year, and consider- 
able progress has since been made 
with the works. 


! 6,493 7 9 


1 3,733 18 6 

I 

j 1,368 5 4 

5,687 17 5 

1,250 0 1 
3,059 6 9 
4,369 9 S 


8,600 0 0 


7,300 0 0 


2,500 0 0 


•Works to repair the damage done by the stoim of January, 1008, are proceeding. See page 58. 
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Kingstown Harbour. 

On Wednesday, the 10th July, 1907, Their Majesties the King and Queen 
accompanied by Her Royal Highness Princess Victoria, arrived at Kingstown 
Harbour, landing at Victoria Wharf, where the necessary arrangements had been 
made for their reception. On former occasions when Their Majesties visited 
Ireland the Royal Yacht had to be anchored outside the Harbour, but on the present 
occasion, owing to the improvements effected by the dredging operations recently 
carried out, the yacht was able to lie inside the Harbour at one of the Admiralty 
moorings. 

It was found desirable during the past year to plant some low shrubberies at the 
south end of the open space which forms the Victoria Wharf, in order to define the 
alignment of the road and improve the curve of approach from the wharf road to 
the road in continuation of it belonging to the Kingstown Urban District Council. 
The shrubberies as laid out have the effect of directing and confining vehicular 
traffic within specified limits; they facilitate the control of the wharf on occasions 
of exceptional public interest, and they have the incidental advantage of continuing 
the improvement of the sea front, for which at other parts of the Harbour the 
Urban District Council have done so much in recent years. 

In March, 1908, the Commissioners of Kingstown Harbour authorised the 
running by the London and North-Western Railway Company of a day service of 
express passenger steamers between Kingstown (Carlisle Pier) and Holyhead, but 
this did not involve the execution of any works by the Commissioners of Public 
Works either at the Carlisle Pier or in any other portion of the Harbour. 


New Royal College of Science. 

As indicated in our previous reports, plans and specification were prepared in 
sections in order to expedite the works. Section No. 1 for clearing and excavating 
the site, was completed in 1905-6. Section No. 2, for laying the concrete foundations, 
was completed in 1906-7, and Section No. 3, for erecting the lower ground (or 
basement) floor, was finished during the financial year 1907-8. 

The plans and specification for the main contract (No. 4), for the erection of the 
remainder of the building, were prepared during the year, tenders were invited, and 
a contract for the works was entered into in January last with Messrs. M‘Laughlin 
and Harvey, of Dublin and Belfast. 

Considerable progress was made by the Contractors with the preparation of the 
stone and other materials, and the laying down of plant before 31st March last, and 
the progress made to the date of this Report has been quite satisfactory. 

As stated in our Report for. 190G-7, the new Mechanical Engineering School will 
form a separate building, contiguous to the new College, on a site available at the 
rere of Nos. 2 and 3, Kildare-place. Since the date of that Report, the general 
design of the Engineering School has been the subject of further consideration by 
the Department of Agriculture, and some improvements, including the provision 
of a smithy and foundry, have been introduced and approved. The Architects are 
now engaged on the preparation of the working drawings with a view to earlv 
commencement of the work. 


Science and Art Museum — New Workshops. 

The existing workshops in connection with the Science and Art Museum are in 
direct contact with the latter buildings. The operations carried on in these shops 
include smithy works, and a considerable quantity of timber and other inflammable 
material is at all times stored on the premises. The Board of Visitors to the 
Museum have repeatedly urged that the present arrangement involves serious risk 
elsewhere ^ Museum ’ and have sll Sg ested that new workshops should- be erected 
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While fully alive to the urgency and importance of this matter, we have hitherto 
found it difficult to secure a site which, besides being situated at a sufficient distance 
from the Museum to obviate any danger of fire, would at the same time be convenient 
of access thereto. 

As, however, the property along the southern side of the laneway known as 
Merrion-place, and directly opposite to the new Royal College of Science, now in 
course of erection, came into the market, an opportunity presented itself of obtaining 
a suitable site, and, with your Lordships’ approval, we secured it, and cleared the 
ground of the old and unsightly cottages standing thereon. 

The ground thus rendered available is of larger extent than is actually necessary 
for the workshops of the Museum, and as the ■workshops of our own Department, for 
this portion of the city, lie in close proximity to the National Gallery, and there was, 
therefore, the same need for removing them elsewhere, it was decided to erect one 
large building capable of providing for the requirements of both Departments. 

As already stated, this new building will face the new College of Science, and it 
has therefore been so designed that its architectural features will harmonise with 
those of the College. 

Towards the end of the financial year we accepted a tender for the erection of the 
building. The work is being carried out by Messrs. M'Laughlin and Harvey, the 
Contractors for the erection of the new College of Science. 

Rapid progress is being made with the building, which will be ready for 
occupation before the end of the current year. 


National School Grants. 

The following table shows the amounts voted for and expended on grants in each 
of the last twenty years 


Ykaii. 

Provision. 

Expenditure. 

Vba.ii 

Provision. 

Expenditure. 


£ 

£ 


£ 

£ 

1888-0, 

40.000 

41,495 

1898-9, 

33,500 

27,132 

1889-90, 

40,000 

31,189 

1899-1900, .. 

40,000 

32,109 

1890-1, 

40,000 

27,331 

1900-1, 

40,000 

36,554 

1891-2, 

30,000 

30,014 

1901-2, 

35,000 

26,906 

1892-3, 

30,000 

24,283 

1902-3, 

35,000 

33,280 

1893-4, 

30,000 

28,198 

1903-4, 

35,000 

13,142 

l 894- r >, 

28,000 

28,179 

1904-5, 

12,500 

18,785 

1895-6, 

30,000 

40,000 

1905-6 

■20,000 

28,007 

1896-7/ 

40,000 

40,000 

1906-7, 

20,000 

13,457 

1897-8, 

40,000 

36,500 

1907-8, 

40,000 

4,544 


‘V’ ="'. . 


Totals, 

£ 659,000 

.£ 563,105 




Your Lordships’ decision on the question of revising the standard plans and 
estimates for National Schools was communicated to us in March, 1907, and the 
preparation of detailed designs for different types of schools, together with specifi- 
cations, was at once put in hand. After careful consideration and discussion, 
seventeen type plans were settled in consultation with the Commissioners of 
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National Education, on the basis of the principles laid down in the building rules 
detailed in Appendix A, Public Education Buildings, of this Report. 

These designs were drawn, copied and lithographed, and a scale of estimates 
showing the cost of building in accordance with each was framed by this Board, and 
approved by your Lordships. The plans were ready for issue to Managers in 
December last. 

The estimated cost of new schools is considerably higher than under the scale 
which has just been superseded. This is due in the first place to the fact that the 
new standard plans are of a more costly type, providing for many modern 
educational requirements which were not included in the old plans (prepared in 
1890), and in the second place to the increase in the cost of building during the past 
two decades. 

The estimates, with other relevant particulars, arc also set forth in Appendix A, 
Public Education Buildings, of this Report. It should be mentioned that they 
provide only for the cost of erecting and furnishing the school building, and do not. 
include the cost of latrines, enclosing and division walls, paths or drains. The 
work in connection with these latter items varies so widely in different schools that 
it would be impracticable to arrive at an average or standard estimate, and it has 
accordingly been decided to frame an independent estimate in each individual case. 
In this comiection it should be observed that increased latrine accommodation of an 
improved type is now provided in new schools, the cost being considerably higher 
than formerly. 

During the year a great many special plans, prepared by architects employed by 
Managers, were submitted to the Board with a view to enabling individual cases 
to proceed without waiting for the issue of a complete set of official designs. As 
the revised principles of school-planning were necessarily not fully understood by 
Managers or their architects, these special plans had to be extensively altered, and 
in some instances recast. In many of these cases, and in a number of others in which 
the standard plans were adopted, grants were sanctioned for buildings before the 
end of the financial year; but as comparatively little progress could be made with 
the works before the 31st March, the amount issued in the year was only £4,544. 

The erection of new schools, and the improvement of existing schools is now, 
however, in full progress throughout the country; and provided sufficient activity 
is maintained by the Managers, who make the contracts for building, and upon 
whom, therefore, the rate of progress, and consequently the rate of payment depends, 
the grant expenditure for 1908-9 should show a very substantial increase on that of 
the preceding year. 

In Rural Districts Managers will generally avail themselves of the standard 
plans. There are some features not included in these plans which may be required 
for schools in Urban Districts, e.g., special accommodation for teaching Science and 
Cookery, &c., installations for hot water heating, playslieds (for which standard 
designs have been prepared), concreting playgrounds, water supply and drainage by 
water carriage system, gas fittings, the provision of wells and pumps (where the 
existing source of a water supply is situated at an inconvenient distance). Where 
these items are included in the plans for a particular school, an allowance is made 
for them in calculating the grant. 

In a large number of cases Managers have applied for grants in aid of the cost of 
providing additional accommodation at existing schools and of altering and 
adapting these buildings so as to bring them into line with modern requirements. 
In many of these cases grants have been sanctioned by the Commissioners of National 
Education, and progress is being made with the works. 

Having regard to the entirely new conditions on which school building grants 
are now authorised, it is inevitable that applications for the erection of new schools, 
and for the improvement of existing buildings should give rise to more consideration 
and correspondence than was necessary under the old rules which had been in force 
for many years and were fully understood by the Managers and others concerned. 
Each proposal has to be very carefully scrutinised, and in view of the. necessity for 
dealing as expeditiously as possible with all applications placed before them, the 
Board have, with your Lordships’ approval, increased the architectural staff of the 
Department to cope. with the temporary pressure. 
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Ancient and National Monuments. 

Grianan of Aileach. 

This structure, which is scheduled in the Act of 1882, was vested in the Board on 
9th November, 1904, by Lord Templemore, and initial repairs have been undertaken. 
A large portion of the walling had fallen down to within five or six feet of the 
oround on the south-eastern face. The wall here was sixteen to seventeen feet in 
height, and it has been carefully rebuilt with the fallen stones in dry masonry to its 
original height preserving the widths of the steps formed in the thickness of the 
wafling and" following exactly the original lines as indicated in the adjoining work. 

The parapet wall at the top had been greatly injured and almost entirely thrown 
down by persons visiting the place. It should here be mentioned that during 
the years 1870-75 a local resident, Dr. Bernard, had at his own expense rebuilt a 
oreat portion of this Ancient Stone Fort, the walls of which at that time had 
become greatly dilapidated. He took the precaution of marking in black colour 
the walls at the level at which he commenced the rebuilding. The galleries or 
passages in the thickness of the walls were undisturbed save in a few places where 
the covering stones were displaced. The lintel covering the entrance, which had 
fallen, was re-erected. The work done by Dr. Bernard was in keeping with the 
untouched work then remaining, and is of the character of similar work to be 
seen here and elsewhere in Ireland. 

The principal dimensions of the Cashel or Stone Fort are as follows : — Diameter 
internally, 77 ft. 3 in. east to west, and 76 ft. 6 in. north to south, walls 13 to 14 ft, 
wide at base, averaging 16 feet in height. The entrance faces due east, and is 
4 ft. U in. wide at bottom, and 3 ft. H in. at top, and 6 ft, 1 in. in height. 

There was no spring, but a small well, which collects surface water only. It was 
20 inches in depth, and was probably a cooking pit. Adjoining it is an opening 
through the wall measuring 18 inches wide and 14 inches high, narrowing to the 
outside face to a width of 9 inches at the bottom, 7 inches at top, and 1 foot in 
height. There are no traces of the stone huts which are believed to have occupied 
a portion of the interior. 

There are several Cashels or Stone Forts of like character vested m the Board 
such as those on the Aran Islands, County Galway, viz. ' The Great Fort on 
Inisheer, the Forts of Conor and Mothar Dun on Inishmaan, and the Forts of Dun 
/Engus (a cliff fort), Dun Eochla, and Dubli Cathair on Inishmbr, also at Inish- 
murray, County Sligo, where the structure was afterwards devoted to ecclesiastical 
uses; at Kilcolman, in the same county, and Dunbeg Fort (a promontory fort), and 
Staigue Fort, County Kerry. There are the remains of similar forts and stone- 
roofed huts at Kilcashel, Parish of Kilmovee, County Mayo, which have not been 
vested. These ruins represent the most ancient type of construction m stone 
known in Ireland, and are composed of stones laid dry without any cementing 

Of the original date of the erection of the Grianan there is no record, but there 
are frequent references to its attempted destruction. The earliest reference ^ to its 
occupation is in the Tripartite Life of St. Patrick, said to have been written in the 
sixth century, where Aileach is spoken of as the remotely ancient seat of the Irish 
Kings before St. Patrick’s time, and in the Book of Lecan there is a list of its forty- 
four Kings from the 5th to the 11th century. 

In 1101 Murtogh O’Brien, King of Munster, it is said, led a great army into 
Inishowen and “demolished” Grianan in revenge for Cenncora, which had been 
razed and demolished twenty years before by Domnal OLochlam and Murtogh 
commanded his army to carry with them from Aileach to Luimenech (Limerick) a 
stone for every bag of provisions which they had. In 1599 O Donnell ravaged 
Clare, and took Ennis, avenging the sack of Grianan of Aileach five centuriesbefore. 

In a volume issued by the Ordnance Survey Office entitled “Memoir of the City 
and North-Western Liberties of Londonderry, Parish of Templemore, * published 
in 1837, the Grianan of Aileach is described as it stood m the year 1835. 

* An advance copy of this work was printed in 1835 by order of the Lord Lieutenant to place before 
the meeting of the British Association held in Dublin that year. In Section 2, devoted to Pagan Antiquities, 
there is a description of the Grianan comprising fifteen pages with sketch plans and illustrations of the 
masonry. This is extremely useful as a record of its extent and appearance before Dr. Bernard undertook 
its repair in' i&70. 
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The Grianan or Aiieach. — Ground Plan, Upper Plan, and Section of the Cashei. 

[The entrance faces due east]. 

Printed image digitised by the University of Southampton Library Digitisation Unit 





1907-1908. J COMMISSIONERS OF PUBLIC WORKS, IRELAND. 15 

The further descriptive and historical notes of the structure which follow are 
chiefly taken from the publication referred to : — 

The Grianan of Aileach is situated in the County of Donegal, about seven miles 
from Derry, on the summit of a hill 802 feet high. The ascent on the eastern or 
Derry side is tolerably gradual, but near the top it assumes a more precipitous 
character, and it terminates in a circular apex which commands an extensive and 
beautiful view. Formerly an ancient road between two ledges of natural rock led to 
the summit. Three concentric ramparts surrounded the cashel, or keep, of the 
fortress. These external ramparts, which are all in a state of great dilapidation, 
appear to have been formed of earth mixed with uncemented stones. They are of 
an irregular circular outline, consequent upon their adaptation to the form of the 
hill which they enclose and ascend above each other in successive steps or terraces. 
Between the third or innermost rampart, and the cashel the road diminished con- 
siderably in breadth, and diverged slightly to the right, and this approach was 
strengthened by a wall on each side, of which the foundation stones alone remained. 

The cashel, though in a more perfect state than the external ramparts, was 
a mere ruin. The circular wall enclosed an area 77 feet 6 inches in diameter, and 
was about 6 feet in height, varying in breadth from 15 feet to 11 feet 6 inches, or 
averaging above 13 ft. This wall is not quite perpendicular on its external face, but 
has a curved slope, or inclination inwards, like Staigue Fort, in Kerry, and most 
other forts of the kind in Ireland. From the quantity of fallen stones, which form 
a glacis on either side, it must have been at least twice, and was possibly four times, 
its present altitude. At the height of about 5 feet from the base, on the interior 
face of the wall, the thickness is diminished about 2 feet 6 inches by a terrace, the 
ascent to which was by staircases, or flights of steps, increasing in breadth as they 
ascend and situated at each side of, but at unequal distances, from the entrance 
gateway. There was originally a succession of three or four such terraces, 
ascending to the top, or platform, of the wall. On each side of the entrance gateway 
there are galleries within the thickness of the wall, extending in length to one-half 
of its entire circuit, and terminating at its northern and southern points. These 
galleries are in places 5 feet high, and have sloping sides, being 2 feet 2 inches wide 
at bottom, and 1 foot 11 inches at top; they are covered by large stones, laid 
horizontally. 

In the southern gallery, and near its eastern termination, there is a small 
rectangular recess with a seat about 18 inches high. 

On each side of the entrance passage there is a recess, probably for the purpose 
of receiving the leaves of a folding door, as their united measurements are equal to 
the breadth of the passage. 

The circular apex of the hill contains within the outermost enclosure about five 
and a half acres, within the second about four, within the third about one, and 
within the cashel about a quarter. The masonry of this great work is exactly 
similar to that of many other Irish cashels or cahirs. The stones, which are of the 
common grey schist, are of polygonal forms, adjusted to fit each other and wholly 
uncemented. They average about 2 feet in length, and it is quite evident that they 
have been in many parts squared with the hammer, but not chiselled. This, as 
already stated, is most apparent in the angles, &c., of the entrance passage; but in 
the exterior face of the building the stones are much more rounded, or worn at the 
edges, and indicate from their state of decay, as well as from the lichens with which 
they are overgrown, a very remote antiquity. 

In the centre of the area of the cashel there were remains of a small building- 
measuring 16 feet 6 inches by 14 feet 3 inches. The walls, 2 feet thick, and 
not more than 2 feet high, were constructed with mortar. The antiquity of this 
building is doubtful, and the probability is that it was erected for a chapel during 
the severe administration of the penal laws. It was certainly used as a chapel until 
near the end of the 18th century, when a chapel was erected at Burt, There are no 
other vestiges of habitations either within the cashel or its external ramparts. 
Between the third and fourth walls there is a spring well, which when discovered 
was covered with a large stone, and between the second and third walls there is a 
small mound having around it a circle of ten large stones, laid horizontally and 
converging towards the centre. When the mound was opened shortly before 1835, 
nothing was discovered in it that would throw light on the purpose of its erection. 

The Grianan of Aileach was one of the most remarkable and important works 
of its kind ever erected by the ancient Irish, the palace of the Northern Irish Kings 
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from the earliest age of historic tradition down to the commencement of the 12th 
century and consequently such careful examination of its vestiges as should help to 
convey a clear idea of its original form, structure, and extent, would give the best 
evidence, now attainable, of the style of military building known to the Irish at the 
remotest period of their history. 

That Grian, or the Sun, was an object of worship among the Pagan Irish is not 
to be denied, but that the word Grianan was ever applied to denote a temple of the 
Sun, or a temple of any kind, no authority has been as yet adduced, or found, while 
there are abundant evidences that it was constantly used in a figurative sense, to 
signify a distinguished residence, or a royal palace. It is thus explained by 
O’Reilly : — “ Grianan, a summer house, a walk arched or covered over on a hill for 
a commodious prospect (a balcony) — A Royal Seat.” _ 

Numerous examples might be quoted of the application of this term to the 
palace or royal fortress of the Northern Irish Kings. Of this fact two instances 
may here suffice. Both these occur in the poem of Cormacan Eigeas, the bard of 
Murtagh of the Leather Coats, written in the year 939 : — 

0 Murtagh, son of noble Niall, 

Thou hast taken the hostages of Inis-Fail, 

Thou broughtest them all to Aileach, 

Into the splendid Grianan of horses. 

Connor, son of Teige, the bull-like, 

Puissant, arch-king of Connaught, 

Came with us without a bright fetter, 

Into the green Grianan of Aileach. 

In all the Irish histories the place of the Northern Irish Kings is designated 
by the name of Aileach simply, or Grianan- Ailigh, Aileach-Neid or Aileach- 
Fririn, and its situation is stated to have been on a hill in the vicinity of Derry. 
The signification of this name, Aileach, independently of its attendant epithets is 
obviously “ stone house or habitation,” and it is so explained by Michael O’Clery, 
the Chief of the Four Masters, in his Glossary of ancient Irish words. 

The following historical notices relative to its demolition appear in the various 
Irish Annals : — 

674 Aileach-Fririn was destroyed by Finsneachta, the son of Donchadh (King 
of Ireland). 

937 Aileach-Fririn was demolished (according to the Four Masters plun- 
dered) by the Danes. 

1101 Murtagh O’Brien, King of Munster, at the head of the forces of Leinster, 
Ossory, Meath and Connaught, demolished the Grianan of Aileach, 
and he ordered his army to bring from Aileach to Limerick a stone 
of the demolished building for every sack of provisions which they 
had with them. 

This is the last notice of Aileach as a royal residence to be found in the Irish 
Annals, and it appears never after to have been thoroughly re-built. 


Grey Abbey. 

Cistercian Abbey at the village of Grey Abbey, County Down, is another 
building at which initial repairs were taken in hands during the past year. The 
^ U ^ 11 u 4 . ar ^ ex ^ ens ^ ve ’ wa ^ s na ve and presbytery remain at their original 

height; the south gable of the refectory is also standing. The walls of the north 
and south transepts, each containing two side chapels, are only a few feet in height, 
and m two of the chapels the stone vaulting remains. The nave arch which carried 
the west wall of the tower, and the north transept arch are standing, but the latter 
was in a perilous condition, the cut stone rib and voussoirs of the south face of the 
arch haying fallen out and only a portion of the wall over it remained, and that for 
only half its thickness. 

The conventual buildings along the eastern side, comprising chapter house and 
day room, are indicated by masonry slightly over the ground. The position of the 
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doorway of the chapter house is shown by the moulded bases of the columns in their 
original position. Along the southern side of the cloister garth are the kitchen 
and refectory, the south gable of the latter containing three lancet windows of the 
same date as the east windows of the church, and the west side wall, in which are 
the pulpitum and the steps leading up to it, are standing at their original height. 
On the west side the foundations of the range of buildings occupied by the lay 
brethren have been discovered. At the S.E. angle of the domestic buildings the 
foundations of several apartments still remain below the surface of the ground, 
and their position has been shown on the ground plan herewith. These foun- 
dations extended across the avenue, and as they are much below the level of the 
ground they were not left exposed. It is proposed to place a copy of the plan in 
a sheltered position in the ruin so that visitors may see the original extent of 
the portion of the structure not now overground. 

The ruin had suffered greatly, its stones having been carried away to build houses 
in the neighbourhood, and great damage was also done when the nave was 
re-roofed and other alterations made to enable it to be used for public worship. 
The nave was used for parochial purposes until the year 1778. The south wall of 
the nave, which showed a tendency to fall outward, was held up by a range of three 
tension bars from the north wall, the position of which is indicated by the cross x on 
the diagram of north elevation. These were yielding, and the masonry of the upper 
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Grey Abbey, Co. Dowx. 
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portion of the south wall containing a range of four lancet headed windows be- 
coming disintegrated by the inroads of the growth of ivy, it was found necessary, 
in order to keep up this wall, to build three buttresses in the position shown on the 
ground plan, marked A .A. A. 

The work of preserva- 
tion recently executed 
consisted chiefly in build- 
ing these new buttresses 
in masonry, and forming 
the new concrete arch to 
the transept arch and the 
concrete walling over it. 
In addition, some neces- 
sary minor work was done 
in weathering the tops of 
all the high walls in 
cement in such a way as 
to throw off the rain and 
prevent it entering the 
interior of the walls, also 
in pointing the masonry 
where the joints were 
open and admitted rain. 
The vaulting of the side 
chapels was also weathered 
in cement concrete. Where 
the walls were only slightly ' 
above the level of the 
ground, and the stones 
loose and masonry dislo- 
cated, it was found neces- 
sary to protect the top of 
the walls with weathering- 
in cement concrete for a 
few inches in the centre, 
diminishing to the side. 
Experience has shown that 
this protection is abso- 
lutely necessary where the 
top of the wall is near or 
at the ground level, as it 
keeps the stones from dis- 
placement, throws off the 
rain, and indicates per- 
manently, and preserves, 
the original work. 

The abbey is said to 
have been founded in A.D. 
1193 by Affreca, wife of 
John De Courcy, and 
daughter of Godred, King 
of Man. It was occupied 
by monks of the Cistercian 
Order from Cumberland. 
The conventual buildings 
are built on the general 
plan on which the houses 
of that Order were usually 
erected. 
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It has been conjectured that the nave occupies the site of an early Irish Church 
and .that probably the side walls of this earlier Church have been incorporated, and 
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the absence of aisles, which are a usual feature in the Cistercian plan, is quoted 
as supporting the suggestion. 

There is no record of an earlier church here. In many cases the Cistercians 
occupied and altered houses of the Benedictine Order, but there is no historical 
reference to such an event at Grey Abbey. The absence of aisles does not prove 
anything, as Waverley, the first Cistercian Abbey in England, had no aisles, nor had 
the Cistercian House at Abbey Dorney, in County Kerry, founded in the 12tli 
century, where the walls of the nave are still standing. The Cistercian Abbey at 
Kilcooley, County Tipperary, has no aisles. The evolution of the model Cistercian 
plan was of slow growth. Many Benedictine houses had no aisles. 

At Grey Abbey there is a trace of a pentice roof along the outside of the north 
nave wall, which covered an external passage useful for processional purposes, and 
so served one of the objects of an aisle; the west door of the north transept is in the 
position in which the transept is approached from an aisle. The total length of 
the church, including nave, tower, ana chancel is 121 ft. 6 in., the width 24 ft. 6 in. 
at the west end, and a few inches narrower at the east end. The width across the 
north and south transepts is 82 ft. 6 in., width of transept 24 ft., and each of the 
four side chapels measures 16 ft. 8 in. by 11 ft. 8 in. The chapter house, measuring 
35 ft. by 28 ft. 4 in., the foundations of which alone remain, is of large size 
for such a comparatively small church. The Cistercian Abbey Church at Graigue- 
na-managli, County Kilkenny, closely resembles in size the abbey of Strata Florida, 
rind some other English Abbeys, and has a total length of 204 feet, while Grey 
Abbey measures only 130 feet in total external length. The width at the transepts 
of Graigue-na-managh is 110 feet, as compared with 82 ft. 6 in. for Grey Abbey, yet 
ihe original chapter house at Graigue-na-managh only measured 24 ft. by 20 ft.; 
. the enlarged one measures 66 ft. by 33 ft. 6 in. The original chapter houses at 
Holycross, Jerpoint, Kilcooley, Dunbrody, and other places still exist, and are of 
small dimensions. It would appear that at Grey Abbey considerable extensions 
were made in the chapter house, day room, and refectory at an early date, but that 
the nave of the church has not been enlarged. These indications of enlargement, 
and the change from Romanesque work are exactly what might be expected, as in 
all the original houses the chapter rooms were of small dimensions, and in most of 
the churches, particularly at Jerpoint, the original Romanesque work still remains. 
At Holycross the doorway at the S.E. angle of the cloister garth is Romanesque, and 
it is in no way surprising to find a similar doorway at Grey Abbey. The chief 
period of the transition style from Romanesque to early English is accepted as 
from 1189 to 1199; the foundation here is ascribed to 1193; the early English 
doorways may be as late as 1250. 




-T 


The Refectory, Grey Auhey, Co. Down. 

The bulk of the existing work generally is of the early English period, with lancet- 
headed windows, and most elaborate examples of moulded work in the beautiful 
west doorway of the church, west wall of south transept, and the remains of another 
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fine doorway in the chapter house. Two windows with tracery were added in the 
perpendicular period, one on each side of the presbytery or choir, and the small 
window on the west gable over the doorway is an insertion of late date. The 
bellcote over the west gable is a late addition of the 17th century, when the church 
was re-roofed and used as a parish church, and so occupied until 1778. 

After the dissolution in 1537 an inquisition was held in 1541, and in 1543 it is 
recorded that all the monks had left the Abbey. In 1572 it was burned by Sir 
Brian O’Neill lest it should afford shelter to the English colonists who attempted 
to occupy the Ards under the grant of Elizabeth to Sir Thomas Smith, who was 
to have the country “ if he could take it.” In the time of James I. the Abbey and 
its possessions passed into the hands of Sir James Hamilton, and afterwards into 
that of the Montgomery family. 

The ruin stands in the demesne of Major General Montgomery, D.L., the present 
owner, who vested the structure in the Board in 1907. His family have long 
guarded the place from injury, and he retains a small portion of the south transept 
as the family burying ground. A monograph containing a series of beautifully- 
executed drawings of this ruin was prepared and published by Mr. J. J. Phillips, 
architect, in 1874. It has been out of print for some time. 

The ground plan shows the extent of the buildings at present above ground, the 
new buttresses are indicated at A, and the foundations underground are indicated 
by dotted lines. Diagrams are given showing the west, east, north and south 
elevations, with the west and south elevations of the Refectory. 

Illustrations are given of the western doorway of the church, a fine specimen of 
thirteenth century work, and of the east windows internally, and the nave and north 
transept arches, each showing the north transept arch where it had fallen away, 
as indicated at B, and there is a general south view of the nave and tower arches 
showing where the north transept arch has been repaired, and the three new 
buttresses erected to support the south wall of nave at A. 



West Doorway, Grey Abbey, Co. Down. 
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The Rock of Cashel. 

On 27th October, 1874, the Church Temporalities Commission, under the 
provisions of Section 25 of the Irish Church Act, vested “ the ruins of the Ancient 
Cathedral Church on the 'Rock of Cashel’ with the land adjacent thereto” in the 
Commissioners of Public Works, to be preserved as a. National Monument, and 
possession was given to the Board by the Dean and Chapter. 



Rock of Cashel* Plan of Site. 


This vesting of the property in the Board, however, did not give them 
any control over the burials either inside the ruin or in the graveyard outside. 
Ine solid rock comes near the surface, and generally there is only about two feet in 
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depth of earth. To make up for this deficiency, a large mound of earth is raised 
over each grave, as the coffins would come within a few inches of the surface. On 
representations made to the Local Government Board, after an inquiry held, inter- 
ments inside the walls of the cathedral were prohibited except in the case of two 
families, but the interments outside continue as before, and seldom comply with the 
Burials Regulation Act as regards depth below the surface of the ground. In the 
adjoining ruins of St. Dominick’s Abbey (a Dominican Monastery of the 13th 
century) and at Flore Abbey (a 12th century Cistercian House), the interior is so 
taken up with graves and kept in such a neglected state that proper repairs can only 
be effected with difficulty. At Holycross Abbey, a few miles from Cashel, the whole 
of the nave, choir, and transepts have been turned into a badly-kept graveyard, over 
the burials in which the Board have no control. 

The ruins at Cashel are in the townland of “ Saint Patrick’s Rock” and the parish 
of the same name. The place was occupied about the beginning of the 5th century 
by the King of Munster, who fortified it, and thenceforward it took the name of 
Caiseal or Cashel from the stone fort then erected there. 

The Round Tower. 

The oldest building on this site is the Round Tower, new incorporated with the 
Cathedral, and forming a picturesque addition at the N\E. angle of the north 
transept where there is a doorway into it from the triforium of the cathedral. 

The Round Tower is formed of masonry varying in character, but generally 
composed of large stones, some of them of somewhat cyclopean character, and 
formed with articulated joints. It is probably of the 10th century; the height is 
about 85 ft. ; the walls are 4 ft. in thickness at ground level, and the actual circum- 
ference is 51 ft. There is the usual round-headed doorway, which is 11 ft. 8 in. 
above the ground, and 5 ft. 6 in. high. The Tower has four angle-headed openings 
at the top, the heads of two of which are peculiar as being cut each out of one solid stone. 

There is now no trace of the early church to which the Round Tower formed an 
adjunct. The earliest ecclesiastical record here relates to Corinac, son of 
Cuilennain, a prince who was also a bishop, born A.D. 831, and slain 903. 



Rock or Cashel. Ground Plan. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



Rock of Oashel. East Elevation, and Section thkouuii Ciioih. 


Cor mac’s Chapel. 

Next to the Tower in chronological order is the beautiful little Romanesque 
Unurch known as Cormac’s Chapel. The first historical record relating to it shows 
at it was founded in 1127 by Cormac McCarthy, King of Desmond, who was also 
ijisliop ot Cashel. The dimensions of this Church, which is the most perfect 
example ot Romanesque work in Ireland, are as follows 

The nave spanned by a barrel vault is 29 ft. 8 in. by 17 ft. 8 in. 

The gromed chancel is 13 ft. 8 in. by 10 ft. 10 in. 

The croft over nave 27 ft. 2 in. by 16 ft. 2 in. 

And the croft over chancel 12 ft. 6 in. by 11 ft. 5 in. 

lla y e ar ld chancel are covered by steep-pitched stone roofs constructed on the 
cornel principle, each having a chamber between the external stone ropf and the 
m eina stone vault. The plans on pp. 23 and 27 show both floors, and the elevations 
give a representation of the two square towers at the junction of the nave and 
cnancei occupying the position in which the transepts of later churches are to be 
found and giving a cruciform character to the plan 
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In the Appendix to the Board’s 44th Annual Report, an account of the repairs 
then taken in hand is given, illustrated by sketches and diagrams of Cormac’s 
Chapel and the Cathedral. 

The south tower has an embattled coping, but this is a later addition. Formerly 
it had a conical cap like the north tower. 

The surfaces of the walls of the church are richly ornamented internally, as well 
as externally, the chief feature being the elaborate arcading, in the panels of which 
diaper work was painted, and the walls and ceiling of the chancel were ornamented 
with figure subjects. The two square-headed window openings in the south 
elevation are insertions of comparatively late date. The orientation of the building 
is peculiar, being 16 degrees out of the due east and west line, and is different 
from the orientation of the cathedral; the axis of the chapel does not correspond 
with the centre line of the nave. The principal doorway is in the. north side. It 
is round-headed and consists of five orders. Over the arch is a high pediment or 
gable termination. In the tympanum over the doorway is the carved figure of a 
centaur shooting with bow and arrow at a lion. There is a plainer doorway in the 
south wall of nave. There is a wonderful variety of sculptures in the capitals, of 
the shafts, and double columns with grotesque heads, ornaments and terminating 
mouldings. Dr. Petrie gives illustrations of upwards of forty of these in his 
“Essay on the Ecclesiastical Architecture of Ireland,” published in 1845. 

The crofts were approached by the staircase in the south tower ; there are traces 
of an upper croft which had timber flooring; the access to it was by means of 
ladders. 

The towers act as abutments against the thrust of the vaulting and the heavy 
stone roofs. The artistic beauty of this gem of Romanesque work is equalled by 
the boldness of its construction and the skilfulness of its execution. 

A monograph on this structure containing drawings and photographs was 
published by Mr. Arthur Hill, F.R.I.B.A., in 1874, but it has been long out of 
print. 

D 
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The Cathedral. 

The next historical reference to these buildings is of the date of 1169, when 
Donald O’Brien, King of Limerick, is said to have founded a new church in 
which in 1172 Henry II. received the homage of the founder. 

This church occupied the site of the present cathedral; the latter building is of a 
date about a century later than Donald O’Brien’s church. Its earliest portions 
helon°' to the end of the 13tli century. The principal dimensions are : Choir, 
S7 ft°9 ill bv 27 ft. 6 in.; nave, 36 ft. 11 in. by 31 ft. 6 in.; space under tower 
between nave and choir, 42 ft. 1 in. by 42 ft, 1 in. Total internal length, 

16 The north transept measures 45 ft. 4 in. by 31 ft, 5 in., and has two side chapels 
each 12 ft. 10 in. by 1 1 ft. 9 in. The south transept is 45 ft 3 ill. by 31 ft, 5 in, 
and has two side chapels also, one measuring 13 ft. 3 in. by 8 ft. 2 in, and the other 
11 ft. 84 in. by 8 ft. 34 in. The total internal width north to south is 132 ft. 8 in. 

The present Cathedral occupies the whole of the space between the Bound Tower 
and Cormac’s Chapel; the latter was connected with the east side of the south 
transept, thus forming a suitable Chapter room, to which access was obtained by 
means of a doorway opened in the west gable of the chapel from tile south transept, 
and by another doorway into the chapel through the north tower as may be seen on 
the ground plan, on page 23. 

The most remarkable feature of this Cathedral is the very short nave compared 
with the length of the choir. The shortness of the nave has given rise to the 
surmise that the space occupied by the castellated residential structure at the west 
end of the church may have been taken off the length of the nave. 

There were no aisles in any portion of the Cathedral. The canopied buttresses 
at the salient angles are interesting, and a peculiarity in construction rarely seen 
elsewhere is in the re-entrant angle towers at the junctions of nave and transept. 
Over the piers of the windows in the north and south walls of the choir are a range 
of small upper clerestory windows with quatrefoil openings externally, while internally 
they have segmental arches on jambs formed by small pillars, an arrangement not 
often seen elsewhere, see drawings below. 



1 -f f j -f — • — I — f 

Clerestory Windows of Choir, with Quartrefoil 
Openings Externally. 

Another striking feature is the tall and stately windows of the transepts, which 
at a later date were shortened in height, as indicated in the drawing of the sout 
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elevation. The triforium is also remarkable. This passage in the thickness of the 
wall, as shown on the triforium plan, connects the castle at the west end with the 
two re-entrant towers at the junctions of nave and transept walls, and also with 
the central tower which crowns the intersection of the transept with the main 
building. 



Triforium Plan Rook of Cashel. 


There seem to have been extensive alterations made in the structure about the 
end of the 14th century, when the central tower was raised, and the roofs were 
surmounted by embattled parapets. It was probably at this time that the 
castellated residence at west end of nave was erected — though some of its detail 
would appear to be somewhat earlier — and the whole appearance then was that of 
a strongly fortified structure calculated to stand a siege; at this time the enclosure 
was surrounded by a loopholed wall. The castle was adapted for the residence of 
the Archbishop, and in addition to the space it occupies 31 ft. 7 in. by 14 ft. 10 in. 
internally, the space over the southern porch for two stories in height was 
used for residential purposes, and was approached directly from the castle. 


D 2 
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There was a gallery, or floor, over the nave, and into this there was an opening 
f rom the castle. This space over the nave may have been used as an extension for 
residential purposes. There are pier and angle shafts sufficient to carry a wooden 
floor, but hardly indicative of having carried stone vaulting'. 

The Cathedral was burned in 1495 by Gerald, Earl of Kildare, who had a grudge 
against the Archbishop, and defended the act of burning when called to account 
for it before the King by saying that he thought the Archbishop was inside. 

The Rock of Cashel was taken by Cromwellian soldiers under Lord Inchiquin 
in 1647. The church was left in a ruinous condition for a time, was repaired in 
1686, and restored as a Cathedral in 1729. In 1749 it was unroofed, a new building 
having been erected. 



Rock of Cashel. 

Flax and Elevation of Windows of Side Chafed. 
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Tfie vicars choral buildings were erected apparently in the '15th century with 
alterations in the 17th. They occupy the southern portion of the enclosure; the 
architecture is of a domestic character. Houses of residence for vicars — who were 
those members of a Cathedral corporation who did not belong to the Chapter — 
were anciently attached to many Cathedral churches. Vicars choral as a rule were 
laymen appointed to assist in chanting the service, and were sometimes minor canons 
attached to the Cathedral. Originally the Vicars were eight in number. They 
were endowed with lands and had a seal as a corporate, body. The number was 
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afterwards reduced to five, and a change was made appointing clergymen as 
Honorary Vicars, who appointed singing men at a salary as their deputies. This 
continued until 1836, when they were abolished, and their rights and property 
vested in the Ecclesiastical Commissioners. The residential accommodation 
provided was on a liberal scale. The south elevation of these buildings is shown 
below, with the battlements of the roof indicated in what is believed to have been 
their original form. 



Rock ok Cashel. Vicars Choral Hall, South Elevation. 


(2.) RAILWAYS AND TRAMWAYS. 

Limaoady and Dungiven 'Railway. — The negotiations to which reference was 
made in our last Report for the sale of the Limavady and Dungiven Railway to the 
Midland Railway Company of England have been duly carried through in pursuance 
of the authority conveyed in Your Lordships’ letter of the 4tli January, 1908. The 
amounts outstanding in respect of principal and arrears of interest have been 
remitted, the amounts being included in the Public Works Loans Act, 1908. Under 
the agreement scheduled to the Midland Railway Act, 1907, the Midland Company 
are obliged at their own expense to well and sufficiently equip, work, manage and 
maintain the railway in perpetuity, and to afford proper facilities for the traffic of 
the district. 

Railway to Belmullet. — This matter was again under consideration, but the Mid- 
land Great Western Railway, by whom the line, if constructed from Mallaranny, 
would be worked, finally refused to accept the terms offered by the Government. 

A proposal for a line from Killala to Belmullet has since been under consideration. 

West and South Clare Railways. — In consequence of complaints made to 
the Irish Government, and before the Viceregal Commission on Irish Railways as 
to the cost of working, &c., of the West and South Clare Railways, His Excellency 
the Lord Lieutenant requested the Board to ho n d an inquiry into the working of 
the lines under Section 7 of the Railways (Ireland) Act, 1896. The Board appointed 
Mr. R. H. Livesey, late General Manager, Locomotive Engineer and Superintendent 
of the Permanent Way of the Donegal Railways. His report tended to show that 
the Locomotive, Carriage and Wagon, and Permanent Way Departments were 
extravagantly worked. 

The Board were advised, however, that the provisions of Section 7 of the Railways 
(Ireland) Act, 1896, did not apply to these lines, and that the Lord Lieutenant had 
no power to make an order to appoint a Manager or Receiver over the undertakings. 
A copy of Mr. Livesey’s report was laid before the Viceregal Commission on Irish 
Railways by the Irish Government, and subsequently Mr. Livesey, at the request of 
the Commission, gave evidence before them on the several matters dealt with in his 
report. 
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(3.) LOANS. 

Labourers Acts. Transfer of Lending Powers and Extension of Borrowing 
Period. 

As mentioned in the Annual Report for last year, the power to make advances 
under these Acts was transferred from the Board to the Irish Land Commission 
by the Labourers (Ireland) Act, 190G. Advances are now made by the Board only 
in respect of schemes sanctioned prior to 1st November, 1906. In the year 1907-8 
these advances amounted to £80,583. The loans made by the Land Commission will 
be repayable in like manner as advances under the Land Purchase Acts, and will, 
consequently, be spread over a period of about 68-?, years. The Board’s lending 
powers were regulated by the Public Health Act, 1878," and the maximum period of 
repayment was fixed at 50 years. But by Section 6 of the Public Works Loans Act, 
1907, power was given to extend by 18-i years in each case the period for the repay- 
ment of all loans advanced by the Board’ under the Labourers Acts and most of the 
borrowers have decided to avail themselves of this concession. 

Loans to Harbour Authorities. 

Loans to Harbour Authorities in Ireland have hitherto been made by the Board 
under their general Act 1 & 2 Wm. IV., cap. 33. The Public Works Loan Com- 
missioners have also made advances to Harbour Authorities under the Harbours 
and Passing Tolls Act, 1861, and succeeding Statutes. The procedure adopted 
by the Public Works Loan Commissioners, and the terms on which their advances 
were made, were different from those applicable to loans made by the Commissioners 
of Public Works in Ireland. The fact that loans should be made for cognate 
purposes in Ireland by two public bodies was somewhat of an anomaly, and Section 
7 of the Public Works Loans Act, 1907, 7 Edw. 7, cli. 36, transferred the power 
of the Public Works Loan Commissioners to make advances to Harbour Authorities 
in Ireland to the Commissioners of Public Works. The transfer of powers does 
not affect any loan made to a Harbour Authority in Ireland before the passing of 
the Act, or the powers and duties of the Public Works Loan Commissioners in 
relation thereto. 

Having regard to the class of loans covered by the Harbours and Passing Tolls 
Act, the Board do hot think it likely that applications for loans under it will be 
numerous, as the Treasury Rules respecting Harbour Loans under this Act appear 
to exclude all cases of improvement for trade purposes, and all river improvements 
which are independent of refuge and shelter at the river mouth. The power to 
make loans, however, to Harbour Authorities under the Board’s general Act 
remains, and under this dual authority a loan which is not admissible under the 
newly-acquired lending powers may still be made under the powers which the Board 
already possessed. 

Land Improvement Act, 1866 — Loans for Planting. 

Loans under this Act could only be made by the Board where the planting was 
intended for shelter. By Section 8 of the Public Works Loans Act, 1907 
(7 Edw. VII., c. 36) this restriction is removed, and planting, whether for shelter 
or for any other obiect, is now a purpose for which loans may be made under the 
Act of 1866. J 

The loans made by the Board are classified as follows : — 

(i.) Loans secured on Undertakings, e.g. 

For Inland Navigation, Harbours, &c., under 1 and 2 Wm. IV., c. 33. 

For Labourers’ Dwellings in Towns, and Housing of the Working Classes, under 
Acts of 1866, 1885, 1890, and 1893. 

(n.) Loans secured on Rates, e.g. : — 

To County Councils for Roads, Bridges, Piers, Harbours, Lunatic Asylum 
Buildings, Courthouses, Reformatories, and Industrial Schools. 

For purposes sanctioned by the Public Health Act. 

For Labourers’ Dwellings under the Act of 1883. 

For Dispensary Houses. 

For Workhouse Buildings, &c. 

For the Acquisition of Small Dwellings. 

For Buildings and purchase of Land for purposes of the Agriculture and 
Technics.] Instruction (Ireland) Act, 1899. 
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(hi.) Loans secured on Lands, e.g . : — 

For Arterial Drainage Works. 

- For Arterial Drainage Maintenance. 

To Owners for improvement of Lands, viz. : — Drainage, Erection of Farm Houses, 
Farm Buildings and Dwellings for Agricultural Labourers; Planting for 
Shelter (10 Vic., c. 32, &c.). 

To Tenants for improvement of their Holdings (44 & 45 Vie., c. 49), viz. : — 
Drainage, and most of the purposes included in the previous service. 

For Purchase under Land Act, 1870. 

(iv.) Miscellaneous Loans, e.g . : — 

Loans for Glebes. 

For National School Teachers’ Residences. 

For National Schools and Training Colleges. 

(v.) Irish Church Fund Loans — secured on Rates or Lands. 


The extent and variety of the purposes for which loans are advanced by the Board are 
made clear by the observations on the several services in Appendix (C.) and by the 
abstract of Accounts of Loans for Public Works in Appendix (G.). The following 
statement shows the number of cases and the different purposes for which loans have 
been sanctioned during the year 1907-1908 : — 


Total 
Number of 
l oans for 
each Class, 

PURPOSES OF LOANS SANCTIONED IHOi-lllOti. 

Number. 

Amount. 

Total Amount 
lor each 
Class. 


Class I. — Loans secured on Undertakings. 


£ 

£ 


Nil. 




127 

Class II. — Loans secured on Rates. 


' 



Loans to Counties : — 





County Roads, Bridges, and Piers, 

10 

10,118 



Lunatic Asylum Buildings, ....... 

7 

16,230 



Loans to Unions, Rural and Urban District. Councils : — 





Public Health Acts, 





Workhouse Buildings, . 

8 

22,115 



Housing of the Working Glasses, . 

8 

19,500 



Dispensary Houses, 


4,861 



Seed Supply, .... 

26 

24,402 



Small Dwellings Acquisition Act, . 

1 

10, COO 







836 

Class III. — Loans secured on Lands. 





River Drainage, 26 & 27 Vic., cap. S8, 

2 

300 



River Drainage Maintenance, 





Land Improvement— Loans to Laud Owners, 

418 

44,020 



n j) Occupiers. 

414 

27,310 




— 


71,740 

62 

Class IY. — Miscellaneous Loans. 





Glebe Loans, 





National School Teachers’ Residences, 





National Schools and Training Colleges, 

5 

1*825 




— 



■ 18,899 

1025 




£313,362 
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Advances, Repayments, and Arrears. 

The earliest mention of Public Works Loans to be found in the Abstract 
(Appendix G.) submitted by the Board is in connection with the Statute 57 Geo. 
III., c. 34, passed in 1817. The total of all loan advances from that date to 31st 
March, 1908 (with certain loans made under special Acts before 1817) is 
£48,137,803. ' 

The classified abstract in Appendix (G.), pages 76 to 79, shows the portions of 
this amount which have been (1) repaid, (2) remitted, (3) written off from Local 
Loans Fund, or (4) which remain outstanding. The figures showing repayment, 
remission, <&c., of the total sum advanced are as follows : — 

Total Repayments, (including .£63 written off and 


subsequently recovered), " . . . . 29,950 599 

Total Remissions, • • . . . 8 093 564 

Written oft' from Local Loans Fund, . . . 219 508 

Outstanding Balances, ..... 9 874 132 


£43,137,803 

The aggregate of outstanding balances is represented in the books of the Office 
by 34,785 open accounts. The loans generally are in course of repayment by half- 
yearly instalments. 

The amount issued to borrowers in the year 1907-1908 out of moneys advanced 
by the National Debt Commissioners for loan purposes was £434,796, as against 
£573,164 in 1906-1907, and £600,542 in 1905-1906. 

The issues for 1907-8 show a decrease of £138,368 as compared with 1906-7. 

Increased issues were made on the following services: — Glebe. £1,712; Public 
Health, £17,708; Seed Supply, 1908, £41,251; Small Dwellings, £5,365; Agriculture 
and Technical Instruction, £4,900; Land Improvement, £643; National School 
Teachers’ Residences, £470; Schools and Colleges, £2,200; Arterial Drainage 26 
& 27 Vic., £481. 0 

The most important decreases occurred on the under-mentioned services : — 
Counties, £18,878; Housing of the Working Classes, £8,240; Drainage Main- 
tenance, £2,996; Lunatic Asylums, £16,359; Labourers Acts, £138,434; Workhouse 
Buildings, £14,145; Dispensary Houses, £10,624; Land Law 7 , £2,772. 

OT the total amount of £434,796 issued, £240,445 was advanced on the following 
Services : — 


Lunatic A?ylams Buildings, . . 17,629 

Public Health, .... 82,479 

Labourers Acts, .... 80,583 

Housing of the Working Classes, . . 45,264 

Workhouse Buildings, . . . 14,490 


£240,445 

The receipts in the year were £489,441 in repayment of principal, and £345,841 
in respect of interest, making together £835,282. Of this sum, £804,420 was paid 
over by the Board to the National Debt Commissioners in discharge of principal 
and interest oai foot of loans made out of the Local Loans Fund and £30,862 to the 
Irish Land Commission in respect of loans advanced out of the Irish Church Fund. 

With regard to the whole Loans Service, the following table shows the payments 
towards discharge of Loans, and the arrears of principal and interest for the last 
four years : — 




AiutBArjs. 

Total Principal 
Outstanding 
(excluding 
Amounts 
written off). 




Principal. 

Interest. 

Total. 

1904- 1905, . 

1905- 1906, . 

1906- 1907, . 

1907- 1908, . 

£ 

801,677 

851,662 

881,978 

835,282 

£ 

203,678 

212,455 

205,432 

206,518 

i. 

P* £ 

103,455 

104,165 

101,945 

101,488 

£ 

! 307,133 

316,620 
307,377 
308,006 

£ 

9,819,024 

9,899,142 

9,930,493 

9,874,132 


E 
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The following Abstract shows the arrears on the various loan services in each of 
the past two years : — 



To 81st March, 1907. 

To 

1st March, 

1908. 

Principal 
Amount out- 








standing 
on olst March, 
190S. 


Principal. 

Interest. 

Total. 

Principal. 

Interest. 

Total. 


£ 

£ 

£ 

£ 

£ 

£ 

£ 

Public Works Loans generally, 
Public Health Acts, 

Railways, 

Land Loans payable by Owners, . 
Land Law Loans Act, 1881, pay- 

25,879 

319 

130,411 

4,046 

240 

74,153 

29,925 

565 

204,564 

27,439 

145 

129,825 

4,437 

168 

73,585 

31,876 

313 

203,410 

0,763,363 

1,780,238 

232,665 

24,734 

16,866 

11,648 

3,706 

36,382 

20,572 

25,858 

15,824 

12,073 

3,402 

37,931 

19,226 

1,242,101 

499,370 

able by Occupiers. 

Arterial Drainage Charges, pay- 

6,657 

6,669 

13,326 

7,016 

6,793 

13,809 

318,876 

able by Owners. 

Arterial Drainage Charges, pay- 

566 

1,477 

2,043 

411 

1,030 

1,441 

37,519 

able by Occupier's. 









205,432 

101,945 

307,377 

206,518 

101,488 

308,006 

(a) 9,874, 132 


(n) Excluding Amounts, £219,508, written off from the Local Loans Fund. 


Arrears on Public Works Loans generally show a nett increase, as compared with 
31st March, 1907. of £1,951. The increases on the following services were:— 
Harbours, £875; Housing of the Working Classes, £310; Labourers’ Acts Loans, 
£1,029; while on Labourers’ Dwellings and Glebe there were decreases of £213 and 
£102 respectively. 

The arrears of loans for Railways show a nett decrease of £1,154, made up as 
follows: — Decrease — Southern, £412; Lettcrkenny, £1,101. Increase — Limavady 

and Dungiven, £327; Fishguard and Rosslare, £32. 


In the case of the latter line under the provisions of sec. 15 of the Fishguard and 
Rosslare Railways and Harbours Act, 1894, the Company have paid £10,000 in 
redemption of the Incumbrancers’ Moiety of the surplus receipts. Of this sum 
£7,946 represented the Board’s proportion, and the balance was paid over to the 
other incumbrancers. The outstanding principal will be included for remission in 
the next Public Works Loans Bill. 


Arrears on Land Loans payable by owners stood at £37,931, as against £36,382 on 
31st March, 1907, an increase of £1,549, which is made up as follows : — Land 
Improvement, £1,222; Land Act, 1870, £327. 

The issues made in the year under the Land Law Act, 1881 (44 and 45 Vic., c. 49, 
sec. 31) brought the total advances, from the commencement of the service, to 
occupiers of land for the improvement of their holdings to £1,367,108 10s. 0 d. Of 
this sum £855,653 19s. Id. principal had been repaid, and £12,083 15s. *ld. written 
off the assets of the Local Loans Fund to the 31st March, 1908, and on that date 
there were arrears of principal £15,824 6s. 6<2. which, with £483,546 8s. 10^. 
principal not yet due, represented the total amount outstanding, viz. : — 
£499,370 15s. 4 d. 

The arrears, principal and interest, under the Land Law Act, 1881, stood at 
£19,226 at the close of the year as against £20,572 on 31st March, 1907 — a decrease 
of £1,346. 

The arrears on Arterial Drainage charges payable by owners show an increase 
of £483, and on the charges payable by occupiers in the River Suck Drainage 
District a decrease of £602. 
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Rates of Interest. 

By Treasury Minute of 9tli September, 1907, the rates of interest on loans advanced 
on the security of local rates were fixed at per cent, for periods not exceeding 30 
years, and at 3f per cent, for periods exceeding 30 but not exceeding 50 years. 

The following statement shows the rates of interest chargeable on the several amounts 
constituting the aggregate balances of principal outstanding on all the loan services 
in each of the year’s ended 31st March, 1906, 1907, and 190S, respectively: — 



SI March. IhOfi. 

31 March, 1907. 

31 March, li>0S. 


£ 

£ 

£ 

Free of Interest., .... 

1,633 

1,059 

1,049 

2? per cent., .... 

3 .... 

216.557 

201,336 

186.585 

66,716 

64,434 

62,279 

31 .... 

800,656 

736,836 

691,739 

£3 2s. 9<7. per cent.,- 

12,531 

11,480 

10,442 

31 per cent., .... 

1,438,627 

1,378,836 

1,308,085 

3$- „ 

166,488 

160,711. 

154, 73G 

H „ .... 

4,264,328 

4,216,445 

4,255,767 

3$ » .... 

1,569,879 

1,633,693 

1,696,048 

4 ,. ... 

738,377 

781,366 

775,293 

41 „ .... 

303,255 

466,367 

498,225 

5 „ .... 

4,008 

2,970 

2,156 

Advances on which interest is deferred, 




pending the completion of the works, 

9,521 

14,010 

— 

Total Local Loans Fund, 

9,592,576 

9,669,549 

9,642,404 

Church Fund Loans — 




at 1 per cent., .... 

300,327 

254,436 

225,220 


*9,892,903 

f9, 923, 985 

19,867,624 


„ „ . . . f £215,634 written off from the Account of the Assets of the Local Loans Fund. 

Jixclusivo o -j £^238 portion of Church Fund Loans, considered as irrecoverable. 

, ( £218,770 written off from the Account of the Assets of the Local Loans Fund. 

T ” | £0,508 portion of Church Fund Loans, considered as irrecoverable. 

( £219,508 written off from the Account of the Assets of the Local Loans Fund. 
I ” | £0,508 portion of Church Fund Loans, considered as irrecoverable. 


Statement showing the average rate of iuterest in respect of advances from the 
Local Loans Fund during the last ten years, calculated by computing the interest 
paid in each year on the principal outstanding at end of the preceding year. 


Tear ended 

Balance outstanding. 

Interest received in the 
ensuing year. 

Average rate of 
Interest received 
for the year. 


£ s. d, 

£ s. d. 

£ s. d. 


7,916,483 6 5 

268,602 18 2 

3 7 10 

„ 1899, . 

8,239,276 15 11 

272,322 2 9 

3 6 1 

„ 1900, . 

8,397,201 3 6 

303,267 17 1 

3 12 2 

„ 1901, . 

8,391,150 18 7 

309,926 9 0 

3 13 10 

„ 1902, . 

8,489,644 3 7 

294,090 16 3 

3 9 3 

„ 1903, . 

8,857,624 4 11 

310,712 8 9 

3 10 1 

„ 1904, . 

9,228,872 14 3 

323,270 4 8 

3 10 0 

„ 1905, . 

9,483,289 16 2 

329,177 4 11 

3 9 5 

„ 1906, . 

9,592,576 8 3 

342,722 10 9 

3 11 5 

„ 1907, . . 

9,669,549 2 11 

343,193 1 5 

3 11 0 
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The following Statements show : — 

( 1 .) The rates of interest payable to this Board in respect of the sum of £434,796 
advanced during the last financial year : 

(2.) The terms of years over which repayment of the advances has been 
spread ; and 

(3.) The mode of repayment, i.e:, by equal instalments of principal and interest 
combined by way of annuity, or by equal instalments of principal, with 
interest on the principal sum from time to time outstanding. 


TABLE (1). 


Service. 

Free 
of In- 

Hates op interest. 

=i. : 


3A 

31- 


3.5. 

35. 

4. 

41. 

Class I. 











Loam Secured on Under- j 

£ 



£ 

£ 

£ 

£ 

£ 

£ 


taltinys. 











Quarries, Mines, ifec.. 


- 

- 

- 

- 

- 

39,000 

- 

- 

- 

Housing of the Working ; 

- 

- 

- 

374 

- 

- 

26,650 

150 

- 

- 

Classes. 












_ 

_ 


374 

_ 

_ 

65,650 

150 

_ 

_ 












Loans Secured on Hates. 











County Councils, 


_ 

_ 


50 

_ 

8,325 

_ 

_ 

_ 

Lunatic Asylum Builtl- 

- 

- 

- 

- 

500 

- 

11,624 

3,505 

2,000 

“ 

mgs. 

Housing of the Working 

_ 

_ 





_ 

12,090 

400 

5,600 

Classes. 











Public Health, . 

~ 

51 

_ 

_ 

110 

_ 

43,141 

27,677 

6,500 

5,000 

Labourers Acts, . 

- 

- 

_ 

_ 

720 

_ 

6,682 

36,349 

6,800 

30,032 

Dispensary Houses, 

- 

- 

- 

- 

- 

- 

1,097 

1,715 

2,050 

- 

"Workhouse Buildings, 

- 

— 

- 

_ 

230 

- 

6,725 

5,500 

2,036 

- 

Acquisition of Small 

- 

- 

- 

- 

- 

_ 

7,730 

- 

- 

- 

Dwellings. 











Agriculture and Technical 

— 

- 

— 

_ 

_ 

- 

- 

2,500 

5,900 


Instruction. 












- 

51 


- 

1,610 

- 

85,324 

89,336 

25,686 

40,632 

Class III. 











Loam Secured on Lands. 











River Drainage, . 

_ 

_ 





1,091 


_ 

_ 

River Drainage Mainten- 

- 


_ 

_ 


_ 


_ 

152 

- 

ance. 











Improvement of Lands, . 

_ 

_ 

_ 

_ 



36,270 

_ 

_ 

_ 

Land Improvement Pro- 

1,600 

- 

_ 

_ 




_ 

_ 

- 

liuiinary Expenses. 











Land Law, 

- 

- 

- 

- 

- 

- 

25,266 

- 

" 



1,600 

- 

- 

- 

- 

- 

62,627 

- 

152 

- 

Class IV. 











Miscellaneous Loans. 











Glebe Loans, 

_ 









_ 

Seed Potatoes Supply 

- 

_ 

_ 

_ 




. 

_ 

_ 

(Ireland), 1908, 











National School Teachers. 

- 









_ 

Residences. 











.Non- Vested Schools and 



_ 







_ 

Training Colleges. 












- 

- 

- 

- 

- 

- 

61,604 

- 

- 


Grand Total, 

1,600 

51 

- 

374 

1,610 

- 

275,205 

89,486 

25,838 

40,682 

Percentage of Advances 

0-37 

0-01 


0-09 

£ 

434,796 


20-58 

5-94 

9-34 

at each Rate per cent. 
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(TABLE - 2 ). 
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SEVENTY-SIXTH ANNUAL REPORT OF THE 


[1907-1908. 


TABLE (M). 

MODE OF REPAYMENT. 


By Way of Annuity. j by Equal instalments of principal. 


SERVICE. 

Not 
exceed- 
ing 20 ! 
Years. 

Exceeding 
20 but not 
exceeding 

30 Years. 

Exceeding 
30 but not 
exceeding 
40 Years. 

Exceeding 
40 but not 
exceeding | 
fiO Years. * 

Exceeding 
So but uot 
exceeding 
68£ years. 

Not j 

exceeding 

Y 20 j 

Exceeding 
20 but not 
exceeding 
30 Years. 

Exceeding 
30 but not 
exceeding 
40 Years? 

Exceeding 
40 bat not 
exceeding 
50 Yean 

Class I. 

Loans Secured on Undertakings, j 

Quarries, Mines, &e., 

Housing of the Working Classes, ; 

£ ] 

£ 

£ 

£ 

£ 

£ 

39,000 

27,024 

£ 

150 

£ 

£ 


- 

- 

- 

- 

- 

66,024 

150 

- 

- 

Class II. 










Loans Secured on Rates. 











_ 


_ 

- 

_ 

6,875 

1,500 

- 

- 

Lunatic Asylum Buildings, 

— 

- 

- 

- 


5,200 

3,705 

8,564 



— 

- 

- 

— 

— 

- 

1,100 

1 050 



_ 

- 


- 


8,630 

52,023 

14,326 

7,500 

Labourers Acte, 

- 

4,880 

10,070 

46,160 

19,473 

- 

- 

- 

- 

Dispensary Houses, 
Workhouse Buildings, . 

835 

168 

3,279 



3,950 

3,505 

7,036 

- 

Acquisition of Small Dwellings, 

- 


- 

- 

- 


- 

- 

- 

Agriculture and Technical In- 

- 

- 


- 

- 

- 

- 



struction. 











SS5 

5,048 

13,349 

46.1G0 

19,473 

32,385 

61,833 

39,956 

23,600 

Class III. 










Loans Secured on. Lands. 










River Drainage, 

_ 

25G 

835 

_ 

_ 

„ 

_ 

- 

- 

River Drainage Maintenance, 

152 

_ 

_ 

- 

- 


- 

- 

- 

Improvement of Lands, 

- 

28,222 

8,048 

- 

- 

- 

- 

- 

_ 

Land Improvement, Preliminary 

- 

- 

- 

- 

- 

1,600 

- 

- 

~ 

Expenses. 










Land Law, 

51 

25,215 

- 

- 


- 


_ 



203 

53,693 

8,883 

- 

- 

1,600 

- 

- 


Class IV. 










Miscellaneous Loans. 










Glebe Loans, 

_ 

866 

S,236 



_ 

_ 

- 

- 

Seed Potatoes Supply (Ireland), 

- 

_ 

_ 

_ 

_ 

41,261 

- 

- 


1908. 










National School Teachers’ Resi- 

_ 

35 

7,336 



_ 

- 

— 

- 

dences. 










Non- Vested Schools and Train- 

_ 


3,880 

L - 



- 

- 

- 

ing Colleges. 




| 





______ 


- 

901 

19,452 

- 

- 

41,251 

- 




Grand Total, . 

1,038 

59,642 

j 41,684 

46,160 

19,473 

141,260 

61,983 

39,956 

23,600 




j 


£434,796 





Percentage of Advances for each 

0-24 

13-71 

j 9-59 

10-62 

4-48 

32-49 

14-25 

9-19 

5-43 

term of Years. 



1 

' 





I 
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MISCELLANEOUS DUTIES OF THE BOARD. 


Ireland Development Grant. 

Steam Dredger Sisyphus . — The dredger remained at Duncannon and at Arthurs- 
town, in Wexford Harbour, during April, 1907, subsequently proceeding to 
Passage East, whence she went to Kingstown in June. She has since been engaged 
in dredging at the Royal Harbours of Kingstown, Howth, and Ardglass, and was 
at Kingstown on ‘31st March, 1908. 

The quantities of material lifted by this dredger during the year were as 
follows : — At Duncannon, 2,750 tons; at Arthurstown, 1,850 tons; at Passage East, 
8,590 tons; at Kingstown, 44,125 tons; at Howth, 19,950 tons; at Ardglass, 4,905 
tons. Total, 82,170 tons, as compared with 87,890 tons in 1906-7, and 118,500 tons 
in 1905-6. 

During the year new belting has been added below the water line for the better 
protection of the vessel’s sides and bilges when working alongside quay walls, and 
some alterations to the crew space were carried out which added materially to the 
comfort of the crew. 


Bridges Acts. 

(4 & 5 Win. IV., cap. 61, 30 & 31 Viet. cap. 50, &c.) 

Waterford Bridge.— A Valuator between the Corporation of Waterford and the 
owner of the Bridge and Ferry was appointed. 

John's Bridge, Kilkenny . — A proposal for the rebuilding of this Bridge was 
reported on by the Board at the request of the Irish Government in November last. 
His Excellency the Lord Lieutenant’s warrant for rebuilding it has since been issued, 
and the Kilkenny Corporation and Kilkenny County Council have been negotiating 
with the Board for a loan to carry out the work. 

The following Returns have been furnished to other Departments, or for 
presentation to Parliament, during the year : — 

(i.) Inspectors of Lunatic Asylums: Statement of Repayments, 1906-0/, 
by Counties and County Boroughs in respect of Loans for Lunatic 
Asylum Buildings. 

(n.) (a ) Local Government Board : Return of outstanding balances of loans 
at 31st March, 1907, due by County Boroughs, Urban Districts, 
and Towns, for local taxation return; 

(6.) Summary of repayments of expenditure for Arterial Drainage, 
Acts 26 and 27 Vic., and 29 and 30 Vic. 

(e.) Return of outstanding balances of loans at 1st November, 1907, 
due by Rural District Councils, in respect of loans under the 
Labourers' Acts. 

(in.) National Debt Commissioners : Local Loans Fund— Particulars of 
advances, repayments, outstanding balances, etc., for year ending 31st 
March, 1907. 

(iv.) Special Commissioner,. Income Tax Department — Return of interest 
received in respect of Railway Loans for year to 31st March, 1907. 

(v.) Land Commission— Church Fund— Estimated repayments from 1908-9 
to 1924-5. 
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SEVENTY-SIXTH ANNUAL REPORT OF THE [1907-1908. 

Reports have been furnished to Your Lordships during the year on the 
following Bills : — 

Armagh Urban District Council. 

Midland Railway. 

Collooney, Ballina, and Belnmllet Railways and Piers. 

Statute Law Revision. 

Public Works Loans, 1907. 

Wicklow Harbour Provisional Order. 

Expiring Laws Continuance. 

Belfast Corporation. 

Dublin and South Eastern Railway. 

Mullingar, Kells, and Drogheda Railway. 

Dublin and Central Ireland Electric Power. 

Dundalk Urban District Council. 

Sligo and Arigna. Railway. 

Dublin Corporation (Various Powers). 

Dublin Corporation. 

Ards and Bangor Railways. 

Seed Potatoes and Seed Oats Supply (Ireland). 

Housing of the W orking Classes. 


We have the honour to be, 

Your Lordships’ obedient Servants, 

GEORGE C. V. HOLMES. 
GEORGE A. STEVENSON. 
PHILIP HANSON. 


H. WILLIAMS, 

Secretary , 

17th July , 1908. 
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APPENDICES. 


APPENDIX (A.) 

DETAILS OF VOTED SERVICES. 

The following represent the principal new works carried out during the year. 
In addition, however, many works of minor importance, including the reconstruc- 
tion of the drainage arrangements at certain buildings, were executed. 

State Residences. 

Viceregal Lodge . — The ground and first floor stories of this building have been 
fitted with an electric lighting installation. 

A contract has been entered into and is in progress for the erection of new glass- 
houses in the gardens, together with boiler-house, boilers, &c. Extensive 
alterations to the heating in the existing vineries and glass-houses are also included. 

Dublin Castle . — A new mess-room has been fitted up in connection with the 
Household Stables. 


Military Buildings. 

The Royal Hospital, Kilnminham . — An extension of the existing Vartry Water 
Main to the East Avenue has been carried out to afford an improved supply for 
fire protection purposes. 

Royal Hibernian Military School . — The new Gymnasium commenced last year 
has been fully completed, and w T as opened in July, 1907, by General Lord Grenfell. 
The Gymnasium, 80 ft. by 40 ft. is provided with a gallery, Director’s room, 
dressing-room, bath-room, sanitary accommodation, &c. 

Plans have been prepared and approved for a Library and Reading Room. It is 
expected that the building will be completed during the coming financial year. 

The old building formerly occupied by School Masters has been altered and 
adapted for the use of the Pupil Teachers, so as to provide spacious dormitories, 
class-rooms, and a recreation room. It is expected that the premises, &c., will be 
ready for occupation in August, 1908. 

Ordnance Survey . — A new workshop for machine fitters was erected within the 
year. 


Coast Guard and Royal Naval Reserve Buildings. 

Co. Cork, Corkbeg War Signal Station . — This new station was practically com- 
pleted by the end of the year. 

Co. Cork , Galley Head Coast Guard Station.— A. new Signal Hut was erected 
at this Station during the year. 

Co. Galway, Spiddal Coast Guard Station .— This building liaving been vacated 
by the Coast Guards, is being adapted for the Royal Irish Constabulary in lieu of 
the existing rented Barrack. 

Co Kerry Sybil Point Coast Guard Station . — Plans for a new Signal Station 
have been approved by tbe Admiralty, and steps to secure its erection by contract 
have been taken. 

Co. Louth, Whitestown ( Greenore ) War Signal Station .— This i building was com- 
pleted during the current year. Accommodation is provided for one officer and 
four men. „ 
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Co. Mayo, Achill Head Signal Station.— An addition has been made to the Signal 
Station. 

Co. Wexford, Carnsore Signal Station. — An addition to this Signal Station has 
also been made. 


Civil Departments. 

Record Tower, Dublin Castle.— Electric Lighting has been introduced. 

Chief Secretary's Office, Dublin Castle— Electric Lighting has been introduced. 

New Workshops for the Science and Art Museum and the Board of Works, 
Dublin. — A contract for the erection of these Workshops has been made, and the 
building is progressing rapidly. 

Department of Agriculture and Technical Instruction for Ireland. — The erection 
of a Laboratory for diagnosis and bacteriological research on a site in the immediate 
neighbourhood of the head office is in progress. 

Additional storage accommodation for papers, books, and records has been 
provided by the erection of a temporary building at the rere of Nos. 2 and 3, Upper 
Merrion-street, Dublin. 

Additional accommodation for the Staff of the Veterinary Branch has been 
provided at No. 13, Upper Merrion-street, Dublin. 

A house in Ely-place has been secured and adapted for the Technical Instruction 
Branch, and the rooms in No. 2, Kildare-place, vacated by that Branch, have been 
prepared for the Engineering staff of the Department previously accommodated 
at the offices of the Congested Districts Board, Rutland-square, Dublin. 

Irish Land Commission. — Some additions at the rere of Nos. 25 and 26, Upper 
Merrion-street, Dublin, to provide for increased staff have been completed. In 
addition good progress has been made with the new building for the same purpose 
at the rere of No. 23, Upper Merrion-street, Dublin. 

Local Government Board. — New Offices at No. 1, Beresford-place, have been 
taken to provide for an increased Staff. 


Dublin Metropolitan Police Stations 

Clontarf Police Station and Barrack. — The Contract drawings, &c., have been 
prepared, but owing to unavoidable delay in executing the lease of the site, the 
erection of the building could not be proceeded with this year. 


Royal Irish Constabulary Buildings. 

Royal Irish Constabulary Depot. — During the year a new Store Room was 
provided by the erection of an additional storey on the present building. 

Dungannon Barrack, Co. Tyrone. — Alterations to render the building healthier 
and to provide better and more convenient accommodation have been carried out. 

Public Education Buildings. 

Bailieborough Model Schools. — Alterations have been carried out to provide 
additional class-rooms, &c. 

Ballymoney Model Schools. — Similar alterations have been carried out at this 
school. 

Newry Model Schools. — Similar alterations have been carried out at this school. 

Queen’s Colleges. 

Belfast. — The ventilation of the Examination Hall has been improved. In con- 
nection with the new Biological Laboratory, a glass-house for the protection and 
propagation of specimen plants has been provided on the flat roof of the new 
addition. 
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Royal Irish Academy. 

New Strong Rooms have been constructed for the better housing and safe custody 
of the valuable manuscripts, books, &c. 


Postal and Telegraph Buildings. 


Aldborouyh House Postal and Telegraph Stores. — Owing to the centralisation 
of the Telegraph Stores in Dublin, additional accommodation was provided 
and the existing accommodation altered and re-arranged to meet the increased 
demands for space. Additional heating accommodation has been provided in the 
offices of the Engineering Staff on the first floor. A low pressure hot water system 
has been installed, the ordinary coal fires proving insufficient for the large and lofty 
rooms. The storage accommodation for baskets was extended. 

Telephone Extensions. — Telephone silence cabinets were provided at several 
Offices during the year. 

Telegraph Extensions. — While new linemen’s huts were erected at Donegal and 
Omagh, considerable work has been carried out throughout Ireland in improving 
the heating, lighting, fitting, and furnishing of existing huts. 


College Green, Dublin. — The alterations and additions have been completed and 
the enlarged office is now open for public business. 


General Post Office, Belfast. — Preliminary drawings for extensions were made 
embracing all the accommodation asked for by the Post Office Department, but as 
the scheme was likely to prove too costly, alternative plans were prepared and after- 
wards revised. These were still under the consideration of the Post Office Depart- 
ment at the end of the year. 


Co. Antrim, Portrush. — This building, which was almost completed at the end of 
the year, was erected to accommodate the largely-increased postal and telegraph 
business, the work of the Department being particularly heavy during the summer 
and autumn seasons, owing to the prominence of this town as a holiday resort and 
watering place. The building consists of a main block of three storeys in front and 
a one storey building behind. The elevation to Main-street is designed in simple 
Georgian style, built in cut stone to the level of first floor and above that with Belfast 
red facing brick and stone dressings. 

The stone used is from the Mount Charles Quarries, County Donegal, the colour 
and texture of which combine suitably with the brick work. There has been delay 
in the completion of the building work owing to the difficulty of obtaining a regular 
supply of this stone. 


Co. Dublin, Blackrock. — A contract for the new Post Office has been entered into 
and some progress made with the building. 


Co. Galway, Ballinasloe. — The alterations and additions are now completed, and 
the building occupied. 

Co. Leitrim, Carrick-on-Shannon. — The new Post Office was completed, and is 
now occupied. 

Co. Monaghan, Monaghan. — After much delay in securing possession of the site 
for the new office and obtaining a suitable contractor, the work was started. Con- 
siderable progress was made in clearing the site and getting material on the ground 
before the end of the year. 


Co. Wexford, Wexford. — A new store for the accommodation of the Telegraph 
Engineers’ Department was erected. 

F 2 
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Public Parks and Gardens. 

Phcbnix Park. — New glass-houses were completed. They replaced the old 
obsolete houses inconveniently situated for effective supervision. 

A new engine and Suction Gas Plant were installed at the pumping station by 
which a substantial saving in the cost of gas will be effected. 


Royal Harbours. 


Remarks by the Harbour Masters on the Fishing Industry and Trade at the 
several harbours will be found in Appendix D., pp. 07-71. 

Kingstown Harbour , Co. Dublin. — Repairs to the East Pier sea-slope were 
carried out during the summer months, and a large area of the rubble pitching was 
grouted with Portland cement concrete. The work of strengthening the wharf wall founda- 
tions of both east and west piers was continued, and the wharves, banquettes, steps, 
and cycle track, &c., were maintained in good condition. A number of unserviceable 
piles were removed from the west side of the Carlisle Pier and the timber work 
and pier generally were maintained in good repair; 48,000 tons of material were 
dredged from the bed of Plarbour and deposited at sea. The roads and wharves 
were kept in good order, fender piles being renewed where necessary. The 
Harbour buoys and moorings were carefully overhauled and examined. Some 

alterations were made to the grass plot, &c., on the Victoria Wharf to bring the 
surface more into keeping with the improvements made on the Harbour frontage by 
the Urban Council in recent years. 

The smaller of the Kingstown Plarbour dredgers, which had done excellent and 
valuable work in the past, but was hardly up to the present requirements of the 
Harbour, was sold out of the public service, and advantage was taken of a favour- 
able opportunity of placing a contract for a dredger of similar type, but with a 
submarine rock-breaking attachment, in order to enable her to deal with hard 
materials which could not be worked by any of the Board’s existing plant. It is 
hoped to obtain delivery of this boat in the coming autumn. 

Howth Harbour , Co. Dublin. — The piers, wharves, steps, boat-slips, &c., were 
kept in good order, and the stores, sheds, &c., repaired where necessary. The fair- 
way and hauling buoys were overhauled, and the plant generally, afloat and ashore, 
maintained. 

Some 20,000 tons of material were dredged from the Harbour bed and deposited 
at sea. The road to Kilrock Quarries was maintained, and a retaining wall built 
at the foot of Balscadden Hill to protect the public property. The Rural District 
Council are laying along the West Pier the sewer forming the outfall to a new 
drainage system of Howth and district, and this work has caused some temporary 
interference with the protective rubble on the sea slope, which, however, will be 
made good before the work is finally approved. 


Dunmore Bast Harbour, Co. Waterford. — The pier, breakwater, wharves, steps, 
roads, and works generally were maintained in good order, and guard rails and 
facing Rm'pier ° ted ^ ^ wharf steps near the lighthouse, and at the island steps 

^ a , wa J er su Pply for boats frequenting this Harbour, which have 
i , awn largely from a source recently condemned as polluted and unfit for 
■R ’ rfu een taken m hand by the Public Health Committee for the district, and the 
Tt i q £ rante( i Permission for laying a line of pipes on the Harbour property, 

it is hoped a pure and constant water supply will soon be available at the pier. 

asW TrI b h Ur> Co ' . Down -—^ Q roads, wharves, buildings, plant, afloat and 
non t arb ° U ^ W °? s - generally, were maintained in good order and repair, 
and dtnnQ?t^ ^ ° f m ‘f erial 0 ^ ere dredged from the North and South Harbours 
bv IS a i Se V^ d SC T ? 00 tons of bo ^ders and rubble debris were collected 
the Ha + rb ° ur be d and stored for use on the works. Hand-rails and 
Fender nil*a ^ e J ec ^ dat a11 . landings and dangerous corners of the wharves, 
onit w ®re fixed aiong the North Harbour Wharf for 120 feet, and a new 
NortT Harbo S ur blUlt ‘ An improved ^^e gas plant has been erected at the 
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Donaghadec Harbour, Co. Down . — A concrete apron was laid at the sea face of 
the block course of the North slope, and some repairs carried out to the pitching of 
slope. Hand and guard rails were erected at dangerous places on both North and 
South Piers, and 120 tons of excavation Avere removed from Lemon’s Dock to 
improve the berthage available there. 

The roads, wharves, buildings, plant and works generally were maintained in 
good order and repair. 

Shannon Drainage. 

The sluices (and works in connection thereAvith) at Killaloe, Meelick, Keelogue, 
Athlone, Tarmonbarry, Rooskey, JamestoAvn, and Lough Allen Avere maintained in 
good order. Iron railings and gates have been erected at Athlone, Tarmonbarry, 
Rooskey, and J amestown to prevent unauthorised access to the sluice gangways. 
Seven new rain gauges have been provided. 

River Maigue Navigation. 

The Bridge, Collector’s House, and Quay Avere maintained in good order. The 
river channel under the bridge Avas deepened in the centre to induce scour. The 
traffic, which consists principally of turf, is still decreasing owing to the more 
general use of coal. The total traffic for the past year Avas only fifty-one tons, as 
against 200 tons in the preceding year. 


APPENDIX (AA). 

Rules to be Observed in Designing Vested National Schools. 

These Building Rules are intended to assist Managers and their Architects to produce 
the most compact, convenient, and economical plans of School Buildings. 

The annual cost of maintenance should be kept in view as much as the capital 
expense. 

It is desirable that, before instructing an Architect, the teaching staff of a school 
should be Avell considered, so that the number of rooms and the accommodation of each 
may be definitely settled before expense is incurred. 

The schedules at end of this Appendix for Types I. to V. sIioav how to provide for 
schools for pupils from 20 to 240 in number, the number of feet superficial for each 
pupil, the number of rooms, and the internal dimensions of each room as approved 
of by the Board of National Education. The Type Designs are those issued by the 
Board of Public Works. 


Requirements as to Designs. 

The following Drawings, &c., are required. Inattention to such requirement causes 

■UNNECESSARY CORRESPONDENCE AND ENTAILS DELAY * — 

I. — A Block Plan of the Site, drawn in ink to a scale of 20 feet to an inch. This 
plan must indicate — 

(a.) The position of the school buildings. 

(6.) Outbuildings. 

(c.) Playground. 

(d.) Drains (collateral and main), Avith their fall and depth below ground 
noted. 

(e.) Entrances. 

( f.) Boundary-Avails, or fences, and their nature and adjoining OAvners. 

(g.) Roads, indicating distance of frontage from centre of road, Avhicli must 
be at least 30 feet. 

(h.) The points of the compass. 

(i) The levels of the ground at the principal points. 
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II.— -A Plan of each Floor of the School-Rooms drawn in ink to a scale of 8 feet 
to an inch. The internal fittings of the rooms ( fireplaces , groups of desks, 
benches, &c.), must be accurately shown. The plan should also state whether 
the rooms are intended for boys, girls, or infants. In cases of enlargement, 
a plan showing the buildings as they exist is needed. 

XU. — Sections and the necessary Elevations, also drawn in ink to a scale of 8 feet 
to an inch. The ceiling, the positions of window-heads in relation thereto, 
and the mode of ventilation must be shown. 

N.B. {a.) Pencil drawings cannot be received, but coloured tracings in ink on 

tracing cloth may be submitted. 
lb.) Diagrams are of no value and cannot be accepted. 

(c.) In the case of enlargements or alterations, the whole site and the 
existing building should be as accurately shown in every respect as 
the proposed changes. 

(d.) All plans should be dated, the scales drawn on, and dimensions figured. 

IV. — A Detailed Specification separated under the several branches of the 
Building Trade, including the necessary Detail Drawings drawn to a scale 
of one half inch to one foot. 

V. — A Section of the Desk proposed to be used, drawn to a scale of 1 inch to 
a foot. 


Building Rules. 

School Rooms. 

1. School-rooms are calculated at 10 square feet per pupil for schools for 40 and 
upwards and 11 square feet for schools for less than 40 pupils. In all rooms the desks 
should be so arranged that the teacher’s desk shall be not more than 20 feet from the 
centre of the back row, and that that row shall not subtend an angle greater than 60 
degrees at the teacher’s desk. 

2. School-rooms should never be passage rooms from one part of the building to 
another, nor from school-rooms to the playground or yard, and should be on the same 
level. Each should be easily cleared, without disturbance to any other room. 

3. There should be one room for each adult teacher. 


Walls, Floors, &c. 

4. The walls of every room used for teaching, if ceiled at the level of the wall-plate r 
should be at least 13 feet high from the level of the floor to the ceiling. 

(a.) Roofs open to the apex are not approved. 

(b.) The whole of the external walls of the school must be solid. If of brick, the 
thickness must be at least one brick and a half; and, if of stone, at least 
20 inches. 

(c.) All walls, excepting fence walls, should have a damp-proof course just above 
the ground line. 

(d.) The vegetable soil within the area of the building should be removed, the whole 
space covered by a layer of cement concrete not less than 6 inches thick, 
and a.ir bricks inserted in opposite walls to ensure a through current of air 
under floors for ventilation to joists. Solid flooring may be adopted — wood 
flooring laid on concrete with a damp-proof layer. 

(e.) Movable glazed partitions should be used between adjoining rooms where 
practicable. 

(f.) Gables should be used in preference to hips as affording better means of 
lighting and ventilating. 
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Entrances. 

5 . There should be separate entrances for each room. Entrance and internal doors 
should open outwards as well as inwards. A porch should be external to the school- 
room. An external door requires a landing- level with the floor. 


Cloak-Rooms and Lavatories. 

6. Cloak-rooms in large schools should not be passages, and should be external to the 
school-rooms, with gangways at least 3 feet wide between the hanging rails, and amply 
lighted and ventilated. The hanging-rail should be arranged so that the pupils can 
enter and leave, the cloak-room without confusion or crowding. Hat-pegs should be 
at least 9 inches apart, numbered, and in two tiers, one peg to each pupil. 

7. One lavatory basin against an external wall should be provided for each 25 pupils 
to be accommodated in the school building. They should if practicable have a water- 
supply laid on. 

Windows. 

8. The light should, as far as possible, be admitted from the left side of the pupils. 
(This rule will be found greatly to influence the planning). All other windows should 
be regarded as supplementary, or for summer ventilation. Where left light is impossible 
right light is the next best. Windows full in the eyes of pupils should be avoided. 
Any space beyond 24 feet from a window is insufficiently lighted. No school-room 
lighted from one side only is desirable. The area of glass must not be less than one- 
sixth of the area of the floor. 

Windows should never be provided for the sake merely of external effect. Ail kinds 
of glazing which diminish the light and are troublesome to keep clean and in repair 
should be avoided. At least one-third of each window should be made to open for 
ventilation and for cleaning. 

The sills of the main lighting windows should be placed about 4 feet above the floor; 
and the tops of some should reach as nearly as possible to the ceiling, with a portion 
made to swing. Large spaces between the window heads and the ceiling should be 
avoided. . , 

Skylights are objectionable, and should never be resorted to where windows are 
possible. 

Staircases. 

9. A staircase should be fireproof, not less than 4 feet wide and external to school- 
rooms. No triangular steps or “winders” should be used. Each step should be 
about 12 inches broad and not more than 6 inches high,. The flights should be 
short, and the landings unbroken by steps. The number of staircases should be sufficient, 
not only for daily use, but also for rapid exit in ease of fire or panic. (Separate 
staircases must be provided for each sex. 

Ventilation. 

10. Apart from open windows and doors, there should be ample provision for 
admission of fresh air. also for extraction of foul air at the highest point of the room ; 
the best way of providing the latter is to build to each room a separate air-flue carried 
up in the same chimney stack with smoke flues. The principal point m all ventilation 
is to prevent stagnant air. Inlets are best placed in corners of rooms furthest from 
doors and fireplaces, and should be arranged to discharge upwards into the rooms. 
Gratings in floors should never be provided. Inlets should provide a minimum of 
square inches per pupil and outlets a minimum of 3 niches. All inlets and outlets 
should be in direct communication with the external air. 

Warming. 

11. The heat should be moderate and evenly distributed, so as to maintain a temper- 
ature of about 60 degrees. Where schools are wholly warmed by hot water, the 
principle of direct radiation is recommended. In such cases open grates m addition 
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arc useful for extra warming occasionally, and their flues for ventilation always. Fire 
places should be protected by fire guards. A stove, with a pipe through the wall or 
roof, can under no circumstances be allowed. 

Sanitary Arrangements. 

12. Water-closets within the main school building are not desirable, and are only 
required for female teachers. All others should be at a short distance and completely 
disconnected from the school. Privies should be fully 40 feet distant. 

The doors, staircases, and passages leading from the school-room to the latrines, 
and the latrines themselves must be separate for the two sexes, 

Each closet must be not less in the clear than 2 feet 3 inches wide nor more than 3 
feet, fully lighted and ventilated, and properly screened or supplied with a door. 
More than one seat is not allowed in any closet. The height to be graduated to suit 
the age of the pupils. 


The following table shows appi 

oximatety the number of closets 
If Girls If Bovs. 

needed ; — 

If Infants. 

CJnder 30 children, 

2 

1 

2 

„ 50 

3 

2 

3 

„ 70 

4 

2 

3 

„ 100 

. 5 

3 

4 

, ; 150 ., 

6 

3 

5 

„ 200 

7 

4 

6 

„ 300 

S 

5 

7 

There should be one foot lineal of urinal space for 

every 10 boy 

s. 


Earth or ash closets of an approved type may be employed in rural districts, but drains 
for the disposal of slop and surface water are necessary. 

Water-closets should not be used except where there is a public water supply and 
sewage system. Soil-drains must always be laid outside the building (on a hard eveu 
bottom or concrete) in straight lines with glazed stoneware pipes, carefully jointed 
in Medina cement absolutely watertight and remote from wells. A diameter of 4 
inches is sufficient unless for drains receiving the discharge of more than 10 closets. 
Above this number the diameter should be 6 inches. The fall should, if possible, never 
be less than 1 in 30 for 4- inch and 1 in 40 for 6-inch drains. An inspection opening or 
chamber should be provided at each change of direction. Every drain must be discon- 
nected from the main sewer by a properly constructed trap placed on the line cf drain 
between the latrines and the public sewer. This drain must be thoroughly ventilated 
by at least two untrapped openings, one being the 4-inch soil pipe carried up full size 
above the roof, and the other an inlet pipe connected with the drain on the side of 
the trap furthest from the public sewer. 

Waste pipes from sinks or lavatories should be first trapped inside and then made to 
discharge direct through an outer wall into a trapped gully. 

All schools must have a proper supply of drinking water. 

Drinking water storage cisterns must be properly covered and ventilated, completely 
disconnected from any water closets or urinals, and constructed so that they may be 
easily inspected and cleaned. 

Desks. 

13. Desks, and seats fitted with backs and graduated according to the ages of the 
pupils, should be provided for not less than four-fifths of the number of pupils which 
the school is intended to accommodate. Benches fitted with backs should be provided 
for one-fifth. Dual desks should be used. In the dual desk the usual length is 3 
feet 4 inches, and the gangways 1 foot 4 inches. 

The desks should be very slightly inclined. An angle of 15 degrees is sufficient. 


Sites and Playgrounds. 

14. The sites must be level and, as a general rule, not less in area than one rood. 
If the school is of more than one scory, the area may be reduced by the area so rendered 
available. 
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In the ease of a mixed school, the playgrounds for the boys and girls should be 
separate. 

All playgrounds should be fairly square, properly levelled, drained, enclosed, and not 
less than 20 feet in narrowest width : and contain at least 30 square feet per pupil. In 
town schools a portion should be covered, having one side against a boundarv wall. A 
covered way should never connect the offices with the main building. 


Rooms for Cookery and Domestic Science and Class Rooms used for 
Cookery. 

15. In certain girls’ schools the Commissioners of National Education are prepared 
to sanction the inclusion of a special room for the teaching of Cookery and Domestic 
Science for which they will state the requirements, including furniture and fittings. 

A cookery room should be capable of accommodating one class of 12 to 16 pupils at 
practice, and 40 pupils at demonstration at any one time. It should contain not less 
than 400 superficial feet. It should be approached by a separate entrance. 

The sink should be placed in full view of the teacher and pupils, and should be fitted 
with cold water supply and a waste-pipe. 

In cookery rooms the ventilation needs special arrangements. The temperature 
should not be allowed to rise above 70 degrees. Where ranges are provided there 
should be two flues, the ventilation flue to be in front. Gas stoves should have hoods 
and pipes to carry off noxious fumes. 


Science Rooms. 

16. In certain boys’ schools the Commissioners of National Education are prepared 
to sanction the inclusion of a special room for Science, for which they will state the 
requirements, including furniture and fittings. 


Schedules referred to in the foregoing Rules. 


Type I. 


Designs* for One-room Schools. 
Dimensions of Rooms. 


No. of Type Design. 

No. of Pupils to ; 
be accommodated ! 

]• 1 

No. of feet super- 
ficial per Pupil. 

Internal dimensions of Rooms 
in clear of tvainscot. 

Type Plan Ia, 

20 

LI sq. ft. 

15 ft. x 15 ft. 

Type Plan 1-1, . 

25 

„ 

loft, x 18 ft. 6 in. 

Type Plan. 1-2, . 

30 

» 

16 ft. x 20 ft. 6 in. 

Type Plan 1-3, . 

, 35 


18 ft. x 21 ft. 6 in. 

Type Plan 1-4, . 

' 40 

10 sq. ft. 

18 ft. x 22 ft. 3 in. 


G 
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Type II. 


Designs* for Two-room Schools. 

Dimensions of Rooms. 

Space allowance per Pupil to be accommodated, 10 sq. ft. 



— 


. 

No. of Booms. 

Internal dimensions i 


No. of Typo Design. 


be accommoi 

dated. 

in clear of wainscot. 



45 

r 

1 

16 ft. 

x 

14 ft. 

4 in. 

Type Plan II— I, 

.{ 

1 

1 

16 ft. 

X 

13 ft. 

9 in. 

{ 

50 

2 

16 ft. 

X 

15 ft. 

8 in. each. 


I 


1 

1 

16 ft. 

X 

17 ft. 

6 in. 

Type Plan II-2, 

55 

1 

1 

16 l't. 

X 

16 ft. 

11 in. 

l 

GO 


2 

16 ft. 

X 

18 ft. 

9 in. each. 

Type Plan 1 1-3, 

/ 

65 

J 

l 

1 

1 

18 ft 
IS ft. 

x 

IS ft. 
17 ft. 

4 in. 
9 in. 

l 

70 


2 

13 ft. 

X 

19 ft. 

5 in. each. 





1 

20 ft. 

X 

19 ft. 


Type Plan 1 1-4, 

J 

/o 

l 

1 

20 ft. 

X 

18 ft. 

G in. 

1 

SO 


2 

20 ft. 

X 

20 ft. 

each. 


f 



1 

20 ft. 

X 

21 ft. 

Gin. 

Type Plan II-5, . 


1 

1 

20 ft. 

X 

21 ft. 


[ 

90 


2 

20 ft. 

X 

22 ft. 

6 in. each. 


f 



1 

20 ft. 

x 

23 ft. 

6 in. 


I 


{ 

1 

20 ft. 

X 

24 ft. 


Type Plan 11-6, 

•*( 

100 


2 

20 ft. 

X 

25 ft. 

each. 

105 


1 

20 ft. 

X 

26 ft. 

6 in. 


l 

l 

1 

20 ft. 

X 

26 ft. 



Type III. 

Designs* for Three-room Schools. 

Dimensions of Rooms. 

Space allowance per Pupil to be accommodated, 10 sq. ft. 


No. of Typo Design. 

No. of Pupils to 
be accommodated 

No. of Booms. 

Internal dimensions of each Boom 
in clear of wainscot . 

Type Plan 1II-I, . . j 

no 

{! 

18 ft. x 20 ft. 7 in. 
18 ft. x 20 ft. 

120 

3 

18 ft. x 22 ft. 3 iu. 

Type J?lan III— 2, . .J 

130 

140 

{? 

{! 

20 ft. x 22 ft. 

20 ft. x 21 ft. 

20ft. x 23ft. Gin. 
20 ft. x 23 ft. 


150 

3 

20 ft. x 25 ft. 

Type Plan III-3, . . 

160 | 

2 

20 ft. x 27 ft. 

1 

20 ft. x 26 ft. 


Type IV. 


Designs* for Four-room Schools. 


Dimensions of Rooms. 


.Space allowance per Pupil to be accommodated, 10 sq. ft. 

No. ot Type Design. 

No. o£ Pupils to 
be accommodated. 

No. of Booms. 

Internal dimensions of each Boom 
in clear of wainscot. 


170 -[ 

2 

20 ft. x 21 ft. 6 in. 



20 ft. x 21 ft. 

Type Plan IV— 1, . . 

180 

4 

20 ft. x 22 ft. 6 in. 


190 | 

2 

20 ft. x 23 ft. 6 in. 


2 

20 ft. x 24 ft. 

( 

200 

4 

20 ft. x 25 ft. 

Type Plan IV-2, . . 

210 j 

2 

20 ft. x 26 ft. 

1 

2 

20 ft. x 26 ft. 6 in. 
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Type V. 

Design* for Five-room Schools. 
Dimensions of Rooms. 


Space allowance per Pupil to be accommodated, 10 sq. ft. 


No.ol Type Design. 

No. of Pupils 1 o 
be accommodated. 

[ No. of Booms, j 

Internal dimensions of each Boom 
in clear of wainscot. 

| 

220 


20 ft. x 22 ft. 

Type Plan Y, . . . / j 

230 

5 

20 ft. x 23 ft, 

240 j : 


20 ft, x 23 ft. 

( 

2 

20 ft. x 25 ft. G in. 


* These designs have been arranged so that the length measurements can be varied to corres- 
pond with every change of five in the attendance between 20 and 105 and every change of 10 
between 105 and 240. Thus the plans for 45 and 50 pnpils respectively are identical, except that 
the figured dimensions vary. Above an attendance of 240, special plans, designed in accordance 
with the principles embodied in the rules just referred to, will have to be submitted by Managers. 


Estimates op Cost op New National Schools, Ireland. 


Typo Plan 

| Design. 

No. of 
pupils to be 
accomodated. 

No. of 
Rooms. 

: 

Total area in square 
feet to be provided 
in classrooms. 

Grant. 

Estimate. 






£ 

£ 

I. 

la 

20 

1 

225 

168 

252 


1 

25 

1 

273 

186 

279 


2 

30 

1 

328 

204 

306 


3 

35 

1 

387 

226 

339 


4 

40 

1 

401 

230 

345 

IT. 

1 

45 

2 

449 

270 

405 


1 

50 

2 

501 

286 

429 


2 

55 

2 

551 

300 

450 


2 

60 

2 

600 

314 

471 


3 

65 

2 

650 

348 

522 


3 

70 

2 

699 

S64 

646 


4 

75 

2 

750 

380 

570 


4 

80 

2 

800 

396 

594 


5 

85 

2 

850 

412 

618 


5 

90 

2 

900 

426 

639 


6 

95 

2 

950 

440 

660 


6 

100 

2 

1,000 

456 

684 


6 

105 

2 

1,050 

472 

708 

in. 

1 

110 

3 

1,101 

528 

792 


1 

120 

3 

1,201 

556 

834 


2 

130 

3 

1,300 

592 

888 


2 

140 

3 

1,400 

622 

933 


3 

150 

3 

1,500 

654 

981 


3 

160 

3 

1,600 

684 

1,026 

IV. 

1 

170 

4 

1,700 

736 

1,104 


1 

180 

4 

1,800 

766 

1,149 


1 

190 

4 

1,900 

796 

1,194 


2 

200 

4 

2,000 

824 

1,236 


2 

210 

4 

2,100 

852 

1,278 

Y. 

1 

220 

5 

2,200 

942 

1,413 


1 

230 

5 

2,300 

986 

1,479 


1 

240 

5 

2,400 

1,016 

1,524 


Note. — These estimates do not include the cost of latrines, enclosing and division walls, paths, 
trench drains, Ac., for which items independent estimates are prepared. 
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APPENDIX (B.) 


DETAILS OF NON-VOTED SERVICES. 

Arterial Drainage. 

5 & 6 Vic., c. 89; 26 & 27 Vic., c. 88; 27 & 28 Vic., c. 72; 28 & 29 Vic., c. 52; 

32 & 33 Vic., e. 72; 35 & 36 Vic., c. 31 ; 37 & 38 Vic.., c. 32; 41 <fc 42 Vic., c. 59; 

43 & 44 Vic., c. 27 ; and 55 & 56 Vic., c. 65. 

Pallas River Drainage District, Co. Tipperary. — A final inspection of the works 
was made in June, 1907, when they were found practically complete, and' the balance 
of the loan of £2,622 was issued, but finding themselves short of funds to meet the 
whole of the expenses incurred, the Drainage Board applied for a supplemental 
loan of £150, which was approved by the Lords Commissioners of Plis Majesty’s 
Treasury in September, and under which a sum of £100 was issued. 

The district was brought to award on 8th October, 1907. 

Farney Bridge and Bally nahow Drainage District, Co. Ti'p'perary. — The works 
in this district were reported as practically complete in August, 1907, but the cost 
having exceeded the amount of the original loan, the Drainage Board applied for a 
supplemental loan of £150, which was approved by the Lords Commissioners of 
His Majesty’s Treasury in January last, and duly issued. 

The district was brought to award at the close of the financial year. 


Drainage Maintenance. 
29 & 30 Vic., cap. 49, &c. 


Lower Inny Drainage District, Counties Longford and W estmeath. — As pre- 
viously reported, the works in this district were completed in 1906-7. 

The charging order was issued under date 14th August, 1907. 

Deel Drainage District, Counties Meath and Westmeath. — As previously 
reported, the works in this district were completed in 1906-7. 

The charging order was issued under date 10th August, 1907. 

RoZey Drainage District, Co. Galway. — Some further work was done in this 
district and the trustees reported in December last that it was in excellent order. 
No opportunity has since arisen for inspecting it, but no further complaints of its 
condition have been received by the Board. 

T D , iStr ^ C -° • Common .- Complaint was made by the 
T thls . ® lstnct * at their interests suffered by the high level at which the 
Ume of fl™d gt S'* 3X6 ke 5 t ™ ng to tie sluioes at Athlone not being opened in 
Shannon W Vv Wa i § ointe< * ° ut ; to them that the system of sluices on the 
and below^ TJ tW W0 V ed / S awW ?’ witt dlle regard to the interests above 
Drei ud iced -° tie works carried out by the Board having 

Si d d th 1 ds m the Hmd Blver District - these latter had been benefited by 

condition G ° : ^ e ?f ol< ?-~ Complaint having been made as to the 

1907 and it was f° drains in this District, an inspection was made in August, 

> s . oim< ^ 111 a °hoked and neglected state and requiring considerable 
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expenditure to restore it.. As a result of communication with the Trustees they 
have decided to carry out tlie work of restoration themselves and to expend a con- 
siderable sum on it during 1 the summer months of 190S. 

Cashen Drainage District, Co. Kerry . — Complaint as to the condition of this 
District having been forwarded to the Irish Government by the County Council 
the position of the District which we alluded to in our Report for 1905-6 was 
explained to His Excellency the Lord Lieutenant, and a suggestion made that the 
Local Government Board should be approached with the view of getting it trans- 
ferred to the County Council. 

Recent information indicates that while a notice of motion with this obiect in 
view was given by the local authorities, it was subsequently withdrawn and the 
matter still remains m abeyance. 


Marine Works (Ireland) Act, 1902. 

2 Ed. VII., cap. 24. 

The works at Cape Clear, Co. Cork, Liscannor, Co. Clare, Portnoo and Gort- 
nasate Co. Donegal, which were in progress at the commencement of the year were 
with the exception of Liscannor, brought to completion, and further ‘ works at 
Falchorrib, Co. Donegal, and Renard Point, Valentia, Co. Kerry, certified under 
the Act during the year were put in hand by the Board, departmentally. The work 
at Falchorrib was practically completed in February, 1908, and a good start was 
made with that at Renard Point, which will, it is expected, be completed this year. 
As regards the work at Liscannor, a Receiver was appointed over the affairs of the 
Contractor, who has done nothing towards completing the Contract, The Board 
are endeavouring to come to an arrangement by which they will themselves carry out 
the remaining work necessary to put the harbour into as good condition as 
practicable. 

An extension of the North Pier at Cleggan, Co. Galway, was certified under the 
Act towards the close of the year, and it is expected that the work will be commenced 
very shortly. 

-Further works have been under consideration at The Scar, Co. Donegal, and 
Portmagee, Co. Kerry, but thev have not so far been brought within the provisions 
of the Act, 

The new pier at Downies Bay, completed in 1906-7, suffered considerable damage 
during a series of heavy storms in January last through the foundations of the pier 
head having been undercut. Immediate steps were taken to secure the structure from 
further injury and the repair of the work was put in hand as soon as weather 
conditions permitted. 


Sea Fisheries (Ireland) Act, 1883. 

46 & 47 Vic., cap. 26. 

Passage East, Co. Waterford . — As reported last year, considerable difficulty was 
experienced in dealing with the excavation from this Harbour owing to its shallow- 
ness, the confined space in which the work had to be carried on, the tenacious 
character of the material and the distance to the discharging ground. The work 
was finally completed during the summer months. 

Portavogie Pier, Co. Down . — Negotiations with the local authorities were con- 
tinued, and on receipt of authorisation in November, the preliminaries necessary 
to the execution of the scheme were at once proceeded with. The final notice of 

H 2 
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compliance with the requirements of the Fishery Piers and Harbours Acts was 
issued on 22nd January, and work was commenced early in March. It is expected 
the whole will be completed in the autumn of next year. 

Ardmore Slip and Breakwater, Co. Waterford. — The works in this case were 
completed in 1906. The final award was issued on 29th May, 1907, and the works 
transferred to the county for future maintenance by warrant dated 27th August, 
1907. 


Piers and Harbours. 

Clegg an Harbour, Co. Gal way .—The Board’s attention was directed to the 
dangerous condition of some portion of the pier works at Cleggan, Co. Galway, 
and several communications were addressed to the local authorities on the subject 
without result. Finally steps were taken to get the powers under the above Act 
put in force, but at the close of the financial year, a communication was received 
indicating that the County Council were prepared to take action in the matter 
themselves. 

Bally halbert Pier, Co. Down. — The Board’s attention was directed to the damaged 
condition of this pier, and opportunity was taken to inspect it. It was found to 
have sustained some storm damage, and the attention of the county authorities 
was drawn to the necessity for early repair. The Board were subsequently advised 
that the repair works were in progress. 

Portrusli Harbour , Co. Antrim. — The Kingstown sand pump dredger was let for 
a period to the Harbour Company, and excavated a quantity of about 21,000 tons 
of sand from this Harbour. 

Portstewarl Harbour, Co. Londonderry. — Proposals for increasing the dock space 
at this Harbour and otherwise improving it, have been under consideration during 
the year. Local opinion is not unanimous as to the improvements required, but if 
this point were decided and funds were available, they could be expended with 
advantage to the Harbour. 

Rathmullan Pier, Co. Donegal. — The Kingstown sand pump dredger was let for 
a period to the Donegal County Council for the purpose of trying her powers on 
the bed of the Harbour alongside this pier, and succeeded in excavating a quantity 
of about 8,000 tons. The character of the material recovered was somewhat dense, 
and of a nature not well adapted for treatment by pumping. 

Ushet Harbour, Rathlin Island, Co. Antrim. — A proposal for the improvement of 
this harbour was under consideration in the spring of 1907, and a plan and estimate 
for works, estimated to cost about £900, were prepared and_submitted to the Irish 
Government in August. The works were designed to provide shelter for a limited 
number of fishing boats of about 25 ft. length and drawing up to 4 ft. of water. 
Further action is postponed pending receipt of instructions. 

Westport Harbour, Co. Mayo. — The Harbour Commissioners approached the 
Board in July, 1907, with a scheme for harbour improvements, and an application 
for a loan of £750. It was pointed out to them that their proposals were open to 
objection, and they then expressed the intention of submitting an amended scheme 
which, however, had not been put forward at the close of the financial year. 

Sligo Harbour , Co. Sligo. — A free grant of £20,000 towards the improvement of 
Sligo Harbour was sanctioned by the Lords Commissioners of His Majesty’s 
Treasury at the end of 1907, and the Harbour Commissioners were requested to 
submit plans and estimates of the proposed works which are to be carried out by 
them. A set of plans, &c., for the first portion of the improvements was received 
and approved in February, 1908. 

Magilligan Point Pier , Co. Londonderry. — Further correspondence in regard to 
the scheme for works at this place, referred to in last year’s Report, passed during 
the spring and summer months, but it was decided by the Lords Commissioners of 
His Majesty’s Treasury that a free grant for this service from public funds could 
not be made, and the matter has therefore been laid aside. 
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Portnalong Pier , Co. Donegal. — A scheme for a pier at this place was submitted 
to the Irish Government in May, 1907, and the Board were requested to advise ou 
the proposals. While some objectionable points were indicated, and attention was 
drawn to the difficulty of helping the scheme from public funds, the Board recom- 
mended that all possible encouragement should be extended to the promoters in any 
expenditure of their own funds which must greatly benefit the locality. 

Arklow Harbour, Co. Wicklow. — The expenditure of £14,000 from the Ireland 
Development Grant in improving and extending the accommodation for trade to 
and from the port of Arklow was approved by the Lords Commissioners of His 
Majesty’s Treasury in April, 1907, it being the intention that the works should be 
carried out by the Department of Agriculture and Technical Instruction. 

Tralee and Fenit Pier and Harbour, Co. Kerry. — A scheme for repairing the 
Viaduct and slope of quay wall in this case at a cost of £6,000 was put forward at 
the commencement of 1907, and the Lords Commissioners of His Majesty’s Treasury 
agreed to sanction a free grant of £6,000 for that purpose, but when the plans and 
estimates of the promoting company were submitted, they proved to be for a more 
ambitious scheme. They represented an entirely new structure independent of the 
existing one, and before going further into the matter, the Board have asked to be 
furnished with evidence that the balance of the funds required over and above the 
proposed grant will be available if the scheme is approved of, and the work pro- 
ceeded with. 


Railways (Ireland) Act, 1896. 

Pickle Point Pier, Belmullet, Co. Mayo. — H.M. Inspector of Factories served a 
notice on the Board in October inquiring whether certain small requirements under 
the Factory and Workshops Act, 1901, had been complied with in regard to this 
pier. As a result of communications it was ascertained that an additional lamp, 
some fencing of approach, and the provision of hand-grips on the piles supporting 
the structure were the items to be supplied, and these have since been put in hand. 

Burtonport Railway.— An accident occurred in February last owing to a train 
on the above line having been derailed during a fierce gale while crossing the Owena- 
carrow Viaduct. The side railings on the Viaduct fortunately prevented the train 
falling into the valley beneath, but were severely strained and bent by the stress 
thrown on them, and arrangements are being made for strengthening the railings 
on this and the other principal bridges on the railway. 


Shannon Navigation. 

Dredging was carried out at Bunnown, Killaloe, Williamstown, and St. David’s 
(Lough Derg), Banagher, Shannon Bridge, and Shannon Grove, a quantity of 
10,897 tons of material being removed. The locks, swivel bridges, banks, _ roads, 
towpaths, drains, fences, wharves, jetties, piers, weirs, . buoys, beacons, buildings, 
cranes and plant afloat and ashore, were maintained in good order. Handrails 
have been provided for tlie breast gates of all the locks, and iron pillars and pro- 
tection chains have been erected round the Connaught Harbour, and at the jetty 
near the Bridge, at Portumna; also at Battlebridge Harbour, and at the ends of two 
streets terminating on the quays at Athlone. A protection rail has also been 
erected on the quay at Tarmonbarry. 

The tonnage carried over the navigation for the year was 95,306 against 91,181 
for the previous year, showing an increase of 4,125 tons. 


Royal Canal. 

A close and careful inspection was made of the Canal from end to end, and 
numerous cross sections taken which have necessitated very considerable drafting 
and calculation of quantities. This work was still in progress at the close of the 
financial year. 
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Arbitrations under “The Railways (Ireland) Acts” (1851, 1860, 1864). 

14 & 15 Vic., c. 70; 23 & 24 Vic., c. 97 ; and 27 & 28 Vic., c. 7l. 

Arbitrations have been applied for and Arbitrators appointed in the following 
cases : — ° 

The Commissioners of Irish Lights — Lands required under Merchant Shinning 
Act, 1894 (Sec. 639). FP * 

The Commissioners of Irish Lights — Lands required under Merchant Shinni no- 
Ac!, 1894 (Sec. 639). pp ng 

Great Northern Railway Company (Ireland)— Lands required under the 
Northern Railway Act, 1906. 


Castleblayney, Ready, and Armagh Railway— Lands required' under the Cattle 
blayney, Ready, and Armagh Railway Act, 1906. 

Dublin Port and Docks Board — Lands required under the Dublin Port and Docks 
Act, 1902. 

Newry, Ready, and Tynan Light Railway Company — Lands required under the 
Newry, Ready, and Tynan Light Railway Act, 1900. ' 

Committee of Management of Tralee and Dingle Railway— Lands required for 
deviations under Order in Council of 1907. 


* Inquiries into Tramway Projects. 

23 & 24 Vic., c. 152 ; 24 & 25 Vie., c. 102 ; 34 & 35 Vic., c. 114 ; 39 & 40 Vic c 65 ■ 
44 & 45 Vic, c. 17, and 46 & 47 Vic, c. 43. 

No inquiries were held under these Acts during the year. 

Land Improvement Act, 1864; Limited Owners’ Residences Acts, 1870, &c. 

27 & 28 Vic, c. 114; 34 & 35 Vie, c. 84; 40 & 41 Vic, c. 31, &c. 

No Provisional or Absolute Orders have been made under these Acts during the 


[Appendix C. 
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LOANS. 


Class (I.) — Loans Secured on Undertakings. 

Labourers’ Dwellings in Towns and Housing of the Working Classes. 

Nos. 7 and 8 in Abstract , p. 76. 

Labouring Classes’ Dwellings (Ireland) Act, 1866 (29 & 30 Vic., c. 44), and toe 
Housing of the Working Classes Acts, 1885, 1890, and 1893 (48 & 49 Vic 
c. 72; 53 and 54 Vic., c. 70, and 56 and 57 Vic., c. 33). 

The amount of loans sanctioned under the Act of 1866 while it continued 
operative, i.e., to the close of the year 1884-85, was £281,334. The number of dwell- 
ings erected was 3,416. The rate of interest charged was 4 per cent. 

During the year under report ten applications, amounting in all to £17,510, have 
been received for loans under the Housing of the Working Classes Act, 1890. Of 
these applications seven, representing £15,710, were made by Urban District 
Councils, and three, amounting' to £1,800, by public companies or private 
individuals. The loans sanctioned, eight in number, representing £19,500, were 
made to Urban District Councils only, no loans being sanctioned to public companies 
or private individuals in the year. The loans to Urban District Councils are 
made under the provisions of the Public Health Acts, and are generally for the 
erection of working-class lodging-houses. 

The following table shows the number and amount of the loans made each year 
since 1866, when the first of these Acts was passed : — 


Year. 

No. of Applications 
sanctioned. 

Amount sanctioned. 

No. of Families to be 
accommodated. 

1866-67, 


£ ts. . 


1867-68, 

1 

638 0 

s 

1868-69, 

— 




1869-70, 

1 

500 0 

10 

1870-71, 

1 

4,146 0 

125 

1871-72, 

2 

1,650 0 

46 

1872-73, 

3 

7,175 0 

108 

1873-74, 

7 

22,250 0 

261 

1874-75, 

1 

910 0 

13 

1875-76, 

7 

24,242 0 

259 

1876-77, 

6 

11,100 0 

132 

1877-78, 

8 

23,614 0 

272 

1878-79, 

10 

7,100 0 

81 

1879-80, 

19 

31,858 0 

351 

1880-81, 

17 

28,870 0 

302 

1881-82, 

17 

33,674 0 

453 

1882-83, . . 

16 

21,187 0 

270 

1883-84, 

16 

40,052 0 

397 

1884-85, 

12 

22,368 0 

328 

1885-86, 

20 

50,755 0 

713 

1S86-S7, 

24 

79,161 0 

852 

1887-88, 

20 

34,746 10 

397 

1888-89, 

26 

53,752 10 

575 

1889-90, 

16 

46,319 0 

603 

1890-91, 

20 

43,413 0 

628 

1891-92, 

11 

10,164 0 

135 

1892-93, 

8 

44,270 0 

481 

1893-94, 

7 

11,463 0 

56 

1894-95, 

9 

36,209 0 

182 

1895-96, 

7 

16,120 0 

211 

1896-97, 

12 

83,242 0 

258 

1S97-9S, 

4 

15,836 0 

177 

1898-99, 

8 

49,655 0 

382 

1899-1900, . 

13 

30,206 10 

207 

1900-1901, . 

19 

70,944 0 

487 

1901-1902, . 

13 

19,720 0 

112 

1902-1903, . 

15 

77,080 .0 

568 

1903-1904, . 

7 

6,799 10 

25 

1904-1905, . 

10 

14,052 0 

142 

1905-1906, . 

5 

45,625 0 

364 

1906-1907, . 

13 

57,350 0 

r>u 

1907-1908, . 

8 

19,500 0 

123 

Total, 

439 

1,197,717 0 

11,605 
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Class (II.) — Loans secured on Rates. 

Loans to County Councils, omitting those for Lunatic Asylums. No. 9 in 
Abstract, p. 76. 

The number of loans sought for the general purposes set forth in the Application 
of Enactments Order, 1898 (Article 22), was twelve, and the amount applied for 
was £11,145 15 s. 0 cl. Last year the applications numbered fourteen, and the total 
amount sought was £9,694 7s. Gd. Ten loans, representing £10,118, w r ere sanctioned 
during the year. 


Public Libraries , Industrial Schools, and Reformatories. No. 11 in Abstract p. 7G. 

No applications for loans for the purposes of the Public Libraries Act were 
received during the year. 


District Schools. 

No applications for loans for District Schools were received during the year. 


Lunatic Asylum Buildings. No. 16 in Abstract, p.7 6. 

Six applications for loans, amounting to £14,750, have been received during the 
year. The applications numbered eight last year, and the amount sought was 
£21,452 14s. 8 d. Seven loans, amounting to £16,230, were sanctioned during the 
year. 


Public Health Acts. Nos. 19 and 38 in Abstract, pp. 76 and 78. 


The loans sanctioned under the Public Health Act of 1878 numbered fifty-nine, 
and reached in amount £115,497, as against the corresponding figures, fifty-six and 
£103,847 for the previous year. The following table contrasts the two years in 
detail : — 



1000-1907. 

1901 

r -1 908. 

PURPOSE. 

Number of 

Amount. 

Number - of | 

Amount. 

Water Works, 

33 

£ 

74,931 

21 

£ 

44,333 

Sewerage, .... 

10 

22,216 } 

17 

51,144 

Buildings, Public Lighting, Markets, .... 

10 

4,500 i 

14 

14,270 

Streets, Pavinar, &e., 

3 

2,200 ; 


5,750 


56 

£103,847 

59 

£115,497 


The total amount of loans authorised for sanitary purposes since the passing of 
the Public Health Act, 1874, stood at £3,774,658 on 31st March, 1908, and the total 
amount issued at £3,606,443. 

distribution of the sum authorised amongst different sanitary purposes is as 


£ 

Waterworks, ...... 1,531,303 

Sewerage, ...... 564,628 

Buildings, Public Lighting, Cemeteries, Parks, Markets, 955,536 

Streets, Paving, &c., ..... 723,191 


£3,774,658 
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Labourers Acts. No. 21 in Abstract, p.7C). 

The Labourers (Ireland) Act, 1906, which came into operation on the 1st 
November, 1906, transferred the administration of the loans under these Acts to the 
Land Commission. Up to the date of transfer the amounts sanctioned from the 
commencement of the service were as follows : — 


£ 


1884-88, 


820,998 



1888-89, 


188,742 



1889-90, 


89,682 



1890-91, 


106,427 



1891-92, 


50,426 



1892-93, 


117,998 

Amount sanctioned 

or each Province 

1893-94, 


45,390 


£ 

1894-95, 


194,193 

Munster, 

1,714,361 

1895-96, 


118,367 



1896-97, 


123,076 

Leinster, 

1,370,892 

1897-98, 


60,616 

Connaught, . 

85,212 

1893-99, 


46,458 

Ulster, 


1899-1900, 


29,816 

456,028 

1900-1901, 


101,103 


£3,626,493 

1901-1902, 


335,110 



1902-1903, 


381,860 



1903-1904, 


235,805 



1904-1905, 


241,089 



1905-1906, 


181,045 



1906-1907 (p 

l't of). 

158,292 




Total, 

.£3,626,493 




The advances made under the Acts in 1907-1908, on account of loans 
sanctioned up to the 31st October, 1906, amounted to £80,583, bringing the total 
advanced to £3,437,934. 

Dispensary Buildings. No. 22 in Abstract, p. 76. 

Seven applications, for an aggregate sum of £3,334, were received within the 
year, as compared with five applications for a total sum of £3,885 last year. 
The sanctioned loans for the vear numbered eight, and the amount sanctioned was 
£4,861. 


Workhouse Buildings. No. 23 in Abstract, p. 76. 

The applications for loans for Workhouse Buildings were ten in number, and 
amounted to £31,305. The number of loans sought last year was nine, and the 
amount £9,478 18s. Id. The sanctioned loans for the year numbered eight, and the 
amount sanctioned was £22,115. 


Acquisition of Small Dwellings. No. 24 in Abstract, p 76. 

One application for a loan of £10,000 was presented during the year, and received 
Treasury sanction. 

Technical Schools. No. 25 in Abstract, p. 76. 

Three applications were received during the year for loans amounting to £1,860 
for the purpose of building Technical Schools. 

Class (III.) — Loans Secured on Lands. 

This class comprises, in addition to loans made to tenants for purchase of their 
holdings, in accordance with the provisions of the Land Act of 1870 (under which 

T. 
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no advances are now made), the following loans, having for their object the improve- 
ment of laud : — 

(a.) Loans for Arterial Drainage under a & 0 Vic., e. 89. 

lb. ) I /lans for Arterial Drainage works under 26 & 27 Vic., e. 88, and loans made for the Maintenance 

of Arterial Drainage works (29 it 30 Vie., c. 49). 

l c. ) Loans to “Owners” of lands for Improvements under 10 Vic., c. 32, and amending Acts; and 

under sec. 19 of the Land Act of 1881 (44 & 45 Vic., c. 49). 

id.) Loans to Occupiers of lands for Improvements under sec. 31 ot the Land Law Act, 1881 (44 & 45 

Vic., e. 49). 

A rterial Drainage. A os. *20 and 43 -in Abstract pp. 70 and 78. 

From 1842 to 1863 loans for Arterial Drainage were made under 5 & 6 Vic., c. 89; 
£2,082,052 was lent under this Statute, the greater part during and after the 
Famine of 1849. Of this amount £1,207,582 was remitted, and £874,447 repaid. 
The amount of principal outstanding, £23, was written off by the Public Works 
Loans Act, 1905. 

From 1863 loans for this purpose have been made under the Drainage and 
Improvement of Lands Act (Ireland), 1863, 26 and 27 Vic., c. 88, and amending 
Acts. The entire amount of such loans up to 31st March, 1908, is £854,366, 
including £6,136 lent out of the Irish Church Fund. 

The amount advanced to 31st March, 1908, under 29 & 30 Vic., cap. 49, for 
Drainage Maintenance is £63,414. 

LAND LOANS SERVICES. 

The following* table gives (l) the number of applications for loans and the. amounts 
issued under the Land Improvement Acts, 10 Vic., c. 32 ; 13 & 14 Vie., c. 19 ,* 29 & 30 
Vic., c. 40, &c., No. 29 in Abstract, p. 78, in each year, from 1847, when this 
service commenced, to 31st March, 190S ; (2) similar information as to loans, under 
sec. 31 of the Land Law Act of 1881 (made principally to tenants), from 1881 to 31st 
March, 1908. 

The figures as to the last-mentioned loans should, strictly speaking, come under the 
head relating to them (pp. 64--6G), but it has been considered desirable to present in 
one view the operation of both services, which have a common object. 


Land Improvement Acts (10 Vic., c. 32, &c.). 


1847, June to 

1848. . 

1849. . 

1850. . 

1851. . 

1852, . 

1853. . 

1854. . 

1855.. ' 

1856. . 

1857. . 

1858. . 

1859. . 

1860. . 

1861,. 

1862, . 

1863. . 

1864. . 

1865.. 

1866. . 

1867, . 

1868- 69, 

1869- 70, 

1870- 7], 

1871- 72, 

1872- 73, 

1873- 74, 

1874- 75, 

1875- 76, 

1876- 77, 

1877- 78, 


Dec. (inclusive), 


1,354 

72,790 

1878-79, . 


319 

125,370 

571 

643 

356,160 

379,836 

1879-80, | Ordinaiy, 

2,144 

403 

j 2,607 

(a) 224,810 

436 

250,324 

1880-81, . 


C38 

(a) 7S6,659 

280 

145,653 

1881-82, . 


401 

(a) 298, 5S3 

164 

88,542 

1882-83, . 


451 

(a) 138,536 

154 

55,454 

1S83-84, . 


503 

(a) 124,600 

123 

49,293 

1884-85, . 


395 

(o) 122,519 

9S 

35,180 

1885-86, . 


298 

(ft)(5)79,67S 

108 

32,510 

1886-87, . 


219 

(ft)(6>59,192 

114 

31,674 

1887-88, . 


181 

(b) 4S,802 

112 

35,524 

1888-89, . 


148 

(6) 31,773 

111 

29,334 

1889-90, . 


1S9 

(b' 25,677 

135 

26,902 

1890-91, . 


213 

(b) 29,756 

154 

36,656 

1831-92, . 


207 , 

(b) 30,804 

184 

61,375 

1892-93, . 


292 

35,871 

138 

58,830 

1893-94, . 


325 

32,321 

132 

58,430 

1894-95, . 


342 

33,080 

90 

46,215 

1895-96, . 


305 

lb) 34,087 

98 

26,295 

1896-97, . 


303 

(6) 30.G83 

145 

39,180 

1897-98, . 


347 

34,016 

179 

64,973 

1898-99, . 


344 ' 

38,677 

166 

83,775 

1899-1900, 


294 

38,900 

159 

77,980 

1900-1901, 


300 

34,464 

160 

82,555 

1901-1902, 


5C4 

39,149 

223 

76,290 

1902-1903, 


584 

37,330 

224 

99,572 

1903-1904, 


620 

37,658 

245 

102,005 

1904-1905, 


569 

•42,40S 

265 

98,730 

1905-1906, 


449 

35,499 

218 

121,405 

1906-1907, 


481 

35,627 

278 

121,345 

1907-1908, 


569 

36,270 


(n) Including Relief ot Distress Loans. 


(20 Including Loans under 19th Section of tho Land Law (Ireland) Act 1881. 
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Land Law Act, 1881, Sec. 31 (44 & 45 Vic,, c. 49). 


Year. 


j No. of 

i Applications. 

issued. 

YKA.R. 

No. of 

Applications. 

Amounts 

18S1-82, 


• 1 

£ 

1894-95, . 

776 

£ a. 
36,360 0 

1882-83, 


. J- 5,682 

159,768 

1895-96, . 

708 

37,502 0 

1SS3-84, 


1 


1896-97, . 

729 

32,303 0 

1884-85, 


2,758 

211,503 

1S97-98, . 

787 

32,677 0 

1S85-8G, 


1,855 

115,643 

1898-99, . 

928 

38,943 0 

1886-87, 


911 

75,442 

1899-1900, 

625 

38,984 0 

1887-88, 


668 

50,759 

1900-1901, 

556 

28,517 0 

1888-89, 


613 

33,541 

1901-1902, 

1,093 

34,181 0 

1889-90, 


850 

38,428 

1902-1903, 

1,190 

41,615 0 

1890-91, 


737 

43,860 

1903-1904, 

1,318 

48,874 0 

1891-92, 


836 

41,566 

1904-1905, 

919 

53.2G7 10 

1892-93, 


937 

42,645 

1905-1906, 

706 

36,264 0 

1893-94, 


. I 748 

41,182 

190G-1907, 

619 

28,038 0 





1907-1908, 

717 

25,266 0 


Land .Improvement Acts 10 Vic., o. 32, &o. 

The transactions under the Land Improvement Acts reached their lowest point in the 
number of applications in 1S88--89. Since that year there has been a decided though 
not continuous increase. The number of applications received during the year 1907-1908 
was 569 under the Land Improvement Acts, an increase of 88 as compared with the 
previous year- Of the applicants, 464 were purchasers under the Land Purchase 
Acts. 


The following particulars relate exclusively to loans under 10 Vic., c. 32 : — 
Classification of loans under which works were commenced in 1907-1908 : — 






Class of Work. 



j commenced. 

j Sanctioned. 

l 1 °"' 



£ 

£ 

Drainage and other Works on Lands, 

6 

785 

■ 130 

Form Buildings, . . 

328 

31,815 

97 

Labourers’ Cottages, . . . . i 

Mixed Loans — including Buildings and 

11 

2,080 


Works on Lands, . . . . i 

4 

1,850 


Totals, 

349 

36,530 

i 

_ 

General Average per Loan, . j 

1 “ • 

— 

| 104 

i 


The following table shows the certified expenditure on the various classes of works 
under loans completed during the year ending 31st March, 1908 : — 


Field Works, 

Farm Buildings, 
Labourers’ Cottages, 
Scutch Mills, . 
Planting for Shelter, 


2,842 17 
36,763 12 
3,270 13 


£42,957 8 4 
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The following table gives the number of Land Improvement loaus made, and the sums 
issued in the several counties of Ireland up to the 31st March, 1908 : 

Schedule showing the Number of Loans and Amounts issued from commencement of Act. 


Province and County. 

Total No. 
of Loans 
to 31 
Mar ,’07. 

Amounts issued to ! 
3! March, 1807. 1 

fo. of Loans 
n year end- 
njj 31 Mar., 
1008. 

year ending 
31 March, 1908. 

Total No. 
of Loans to 
31 Mar., 
1908. 

Amounts issued 
to 31 March, 1908. 

LmSTEH. 

Carlow, 

274 

£ 

113,736 

11 

1,430 

285 

115,166 

Dublin 

374 

105,301 

11 

1,556 

385 

106,857 

Kildare, ... 

428 

155,385 

13 

1,724 

446 

157,109 

Kilkenny, . 

407 

87,797 

30 

1,766 

-137 

89,563 

King’s, ■ 

305 

76,980 

5 

644 

310 

77,634 

Longford, . 

406 

187,086 

6 

434 

412 

187,520 

Louth, . 

131 

49,806 

1 

90 

132 

49,896 

Meath, .... 

553 

220,334 

15 

2,011 

568 

222,345 

Queen’s, . 

473 

171,536 

21 

2,536 

494 

174,072 

Westmeath, 

389 

112,440 

S 

1,084 

398 

113,524 

Wexford. . 

544 

152,845 

24 

1,188 

568 

154,033 

Wicklow, .... 

353 

133,973 

17 

1,319 

370 

135,292 

Totals, 

4,637 

1,567,219 

168 

15,782 

4,805 

1,583,001 

Munster. 

Clare, .... 

611 

183,036 

7 

541 

61S 

183,577 

Cork, .... 

1,976 

484,344 

36 

3,937 

2,012 

488,281 

Kerry, .... 

1,039 

492,690 

6 

772 

1,045 

493,462 

Limerick, .... 

1,321 

420,601 

70 

4,145 

1,391 

424,746 

Tipperary, 

1,258 

261,175 

48 

3,170 

1,306 

264,345 

Waterford, 

443 

105,903 

17 

1,491 

460 

107,394 

Totals, 

6,648 

1,947,749 

184 

14,056 

6,832 

1,961,805 

ULSTER. 

Autrim, .... 

258 

140,764 

4 

135 

262 

140,899 

Armagh, .... 

22 

23,573 

1 

70 

23 

23,643 

Cavan, .... 

233 

57,436 

7 

621 

240 

58,057 

Donegal, .... 

341 

190,789 

5 

400 

346 

191,189 



209 

106,767 

2 

510 

211 

107,277 

Fermanagh, 

256 

91,001 

8 

470 

264 

91,471 

Londonderry, 

235 

79.390 

8 

1,131 

243 

80,521 

Monaghan, 

131 

47,460 

— 

— 

131 

47,460 

Tyrone, .... 

357 

153,235 

6 

599 

363 

153,834 

Totals, , 

2,042 

890,415 

41 

3,936 

2,083 

894,351 

Connaught. 
Galway, . 

941 

403,660 

11 

442 

952 

404,102 

Leitrim, . 

1 230 

77,865 

3 

145 

233 

78,010 

Mayo, 

1 549 

234,606 

1 

331 

550 

234,937 

Roscommon, 

547 

237,634 

9 

1,269 

556 

238,903 

Sligo, 

322 

142,207 

1 

309 

323 

142,516 

Totals, 

2,589 

1,095,972 

25 

2,496 

2,614 

1,098,468 

Gram) Totals, 

15,916 

5,501,355 

418 

36,270 

16,334 

5,537,625 
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Main and Thorough Drainage or other Eield Works 

The number of Land Improvement loans sanctioned for works of which thorough 
drainage or other field works form the principal part, since the commencement in 1847 
to the 31st March in this year, is 8,471, for £3,775,092, and of this number 5, for an 
aggregate of £700, were approved during the year ended 31st March, 1908. 


Planting for Shelter, 

Since the passing of the Act 29 and 30 Vic., c. 40, under which advances are 
made for this purpose, 146 loans, amounting to £33,600, have been made. No loans 
were sanctioned for this purpose exclusively during the current year. 


Farm Buildings. 

Under this head 6,715 loans have been sanctioned since the passing of the Act 13 
and 14 Vic., c. 19, the amount being £1,621,380. This includes 391 loans, for an 
aggregate of £38,615, approved during the past financial year. 


Dwellings for Agricultural Labourers. 

The number of loans sanctioned since the passing of the Act 23 Vic., c, 19, which 
first authorised them, is 964, for £397,699, of which 16, amounting to £3,060, were 
approved in the year. 

Under section 19 of the Land Law (Ireland) Act, 1881, loans were made to tenant 
farmers, who, pursuant to the injunctions of the Irish Land Commission, and as a 
condition attached to the fixing of a “ fair rent,” proceed to erect labourers' dwellings 
on their holdings. Such tenants are deemed to be persons to whom a loan may be 
made under the Landed Property Improvement (Ireland) Acts, for the improvement 
or building of dwellings for labourers, as if they were owners within the meaning 
of the Act 10 Vic., c. 32, sec. 7. No loan was sanctioned under the 19th section of 
the Land Law Act, within the year ending 31st March, 1908. Two hundred and 
sixty such loans, amounting to £15,275, have been sanctioned under the Act since it 
came into operation, the instalments issued amounting to £13,880. Operations 
under the 19 Sec. of the Land Law Act have however practically ceased owing to 
the legislation which empowers Local Authorities to borrow for the erection of 
Labourers’ Dwellings; but loans are still made under the 31st section of that Act for 
this purpose. See Table of Expenditure under this section, p. 66. 


[Table. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



6-1 


APPENDIX (C) TO SEVENTY-SIXTH REPORT OF THE [1907-1908. 


The following table shows the number and amount of Loans sanctioned for Dwell- 
ings for Agricultural Labourers under the Act 23 Vic., cap. 19, and the Land Law 
(Ireland) Act, 18S1, sec. 19, since the passing of the Labourers Acts, 1883 and 1865, 


2:: Vi,.., e. W. | Lind Law (Ireland) Aid, 1S81,sgc. V) 


Venr. 






Sanctioned. 

Sanctioned. 

Sanctioned. 

i ”” 1 



£ 


£ 

18S3. 

37 

13,210 

2 S 

333 

18S4. 

36 

12,495 

61 

1,518 

1885, 

35 

8,915 

84 

5,039 

1886, 

26 

7,535 

37 

3,899 

1887, 

18 

6,700 

11 

1,48S 

1888, 

19 

5,555 

24 

419 

1889. 

13 

3,020 

3 

145 

1890, 

11 

3.005 

1 

284 

1891, 

17 

4,865 

G 

221 

1892, 

10 

1,940 

2 

189 

1893. 

20 

6,005 

Nil. 

116 

1894, 

14 

4,385 

Nil. 

29 

1895, 

21 

4,770 

1 

4 

1896, 

21 

4,410 

1 

SG 

1897. 

12 

2,015 

1 

105 

1898, 

12 

4,840 

Nil. 

5 

1899. 

12 

1,560 

Nil. 

Nil. 

1900, 

17 

5,845 

Nil. 

Nil. 

1901, 

1902, 

22 

5,945 

Nil. 

Nil. 

22 

6,265 

Nil. 

Nil. 

1903, 

19 

2,770 

Nil. 

Nil. 

1904, 

11 

1,470 

Nil. 

Nil. 

1905, 

1906, 

11 

2,555 

Nil. 

Nil. 

14 

3,640 

Nil. 

Nil. 

1907, 

17 

2,670 

Nil. 

Nil. 

1908, 

16 

3,0G0 

Nil. 

Nil. 


Loans to Tenants for Improvements of Holdings, or “ Land Law Loans.” 


Land Law (Ireland) Act, 1881, Section 31. No. 31 in Abstract, p. 78. 

The great body of loans to tenants for improvements are made under this Act. 
The number sanctioned during the year was 414, amounting to £27,310 ; the total 
of the sums issued during the year was £25,266. The total number of loans 
sanctioned under the section from the date of the Act to 31st March, 1908, is 19,556. 
The aggregate of the amounts sanctioned is £1,559,972, and the instalments issued 
amount to £1,367,108. 

The number of applications for loans lodged during the year 1907-1908 was 717, 
being an increase of 98 as compared with last vear. Of this number 158 were 
received from occupying, owners who were disqualified by some feature in their 
application from proceeding under the Land Improvement Act. 
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The following table gives the distribution by Counties of the sums issued for all classes 
of work under the 31st Section of the Land Law (Ireland) Act, 1881, from the passing of 
the Act : — 


Schedule showing the Number of Loans sanctioned and Amounts issued up to 
the 31st March, 1908. 



Number 

o( Loans 8a 

etioned. 

Amounts Sanctioned. 

Total Issaes. 

:llstVr.u\, 

IU07. 

Year ending 
31st Mar., 
1908. 

Total 

Number. 

Slat Mar., 

fear ending 
Slst Mar., 
1908. 

Total 

Sanctioned. 

To | 

3 1st Mar. , . 
1907. | 

| 

Year ending! 
3 1st Mar., i 

Total 

Issues. 

Leinster : 




£ 

£ 

£ 

£ 

£ 

£ 


180 

8 

188 

IS, 075 

470 

18,545 

14,844 

477 

15,321 


250 

13 

263 

31,840 

2,160 

34,000 

29,199 

1,690 

30,889 


297 

5 

302 

39.825 

740 

40,565 

34,129 

S81 

35,010 


492 

18 

510 

36,560 

1,670 

38,230 

31,634 

1,115 

32,749 


316 

2 

318 

27,830 

275 

28,105 

24,043 

96 

24,139 

Longford, 

370 

5 

375 

31,370 

315 

31,685 

27,574 

293 

27,867 


98 

2 

100 

12,615 

465 

13,080 

11,072 

465 

11,537 


396 

10 

406 

54,245 

S80 

55,125 

47,517 

1,114 

48,631 


271 

11 

282 

23,860 

1,160 

25,020 

19 745 

S69 

20,614 


421 

16 

437 

42,560 

1,105 

43,665 

35,928 

1,277 

37,205 


318 

11 

329 

25,910 

(565 

26,575 

23,574 

313 

23,887 

Wicklow, 

286 

5 

291 

26,940 

260 

27,200 

23,288 

350 

23,638 

Totals, . 

3,695 

106 

3,801 

371,630 

10,165 

381,795 

322,547 

8,940 

331,487 

Munster : 











887 

15 

902 

69,810 

890 

70,700 

60,262 

1,003 

61,265 



49 

3,188 

255,180 

2,945 

258,125 

227,464 

2,955 

230,419 

Kerry, 

1,494 

13 

1,507 

104,575 

795 

105,370 

89,404 

974 

90,378 



98 

2,074 

149,595 

4,905 

154,500 

132,565 

4,103 

136,668 


1)889 

59 

1,898 

133,045 

3,385 

136,430 

120,231 

3,472 

123,703 

Waterford, . 

257 

11 

26S 

20,615 

635 

21,250 

17,837 


18,558 

Totals, . 

9,592 

245 

9,837 

732,820 

13,555 

746,375 

647,763 

13,228 

660,991 

Ulster : 













147 

13,655 

40 

13,695 

12,288 

70 

12,358 




123 

7,705 

145 

7,850 

6,378 

100 

6,478 




756 

49,810 

190 

50,000 

42,535 






298 

21,677 

225 

21,902 

19,377 

60 

19,437 

Down, . 

143 

3 

146 

12,445 

240 

12,685 

11,270 


11,443 

Fermanagh, . 

246 

15 

261 

15,905 

930 

16,835 

13,477 

593 

14,070 

Londonderry, 

163 

2 

165 

13,220 

155 

13,375 

11,559 



Monaghan, . 



124 

9,265 

140 

9,405 

6,637 



Tyrone, 

301 


301 

22,580 

— 

22,580 

18,429 

65 

18,494 

Totals, . 

2,287 

34 

2,321 

166,262 

2,065 

•168,327 

141,960 

1,582 

143,532 

■Connaught : 










Galway, 



716 

56,160 

4S0 

56,640 

49,310 

343 

49,653 

Leitrim, 



655 

40,475 

45 

40,520 

36,135 

94 

36,229 

Mayo, . 

1,007 

2 

1,009 

74,415 

70 

74,485 

64,726 

106 

64,832 

Roscommon, 




48,075 

475 

48,550 

41,224 

384 

41,608 

Sligo, . 

585' 

7 

592 

42,825 

455 

43,280 

38,187 

589 

38,776 

Totals, . 

3,568 

29 

3,507 

261,950 

1,525 

263,475 

229,582 

1,516 

231,908 

Grand Totals, 

19,142 

414 

19,556 

1,532,662 

27,310 

1,559,972 

1,341,842 

25,266 

1,367,108 
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The following statement classifies, under heading of the different purposes for 
which loans are made, the expenditure to 31st March, 1908, in cases where the works 
have been completed : — 


Amounts Kxpetidcd 


Description of Work. 

From passing of 1 

Act to 31 at March. 1007. 1 

For year ending 
31at March, loos. 

Total from passiug of 
Act to 31 st March. 1003. 


£ *. d. 

£ s. d. 

£ s. d. 

Drainage, Fencing, Farm Roads, and other Land 
Works. 

448,869 11 5 

1,343 18 9 

450,213 10 2 

Farm Houses and Offices, ..... 

943,066 0 3 

27,885 15 3 

970,951 15 6 

Labourers’ Cottages, 19th section, 

10,152 13 10 

Nil. 

10,152 13 10 

Labourers’ Cottages, 31st section, 

18,895 19 9 

543 13 7 

19,439 13 4 

Scutch Mills for Flax, ..... 

698 13 6 

Nil. 

698 IS 6 


1,421,682 18 9 ■ 

29,773 7 7 

1,451,456 6 4 


The number of loans in which the amounts sanctioned have been expended and the 
works certified as completed on the 31st March, 1908, is 17,183. 


Class (IV.) — Miscellaneous Loans. 

Glebe Loans. No. 33 in Abstract, r p. 78. 

Twenty-two applications for loans, amounting to £8,476 Is. 4d. were received 
during the year, as compared with thirty applications amounting to £9,535 13s. 4 d. 
last year. The number of loans sanctioned was twenty-four, and the amount £9,249. 
The issues for the year amounted to £9,102. Since the passing of the first Act in 
1870, 1,881 applications have been received. The following is an abstract of loans 
sanctioned on which issues were made wholly or in part to the 31st March, 1908, 
and in respect of which a total sum of £664,066 has been advanced. 


Denomination. 

No. 

Amount. 

Roman Catholic, 

940 

£ 

410,620 

Church of Ireland, 

319 

151,875 

Presbyterian, .... 

230 

76,275 

Wesleyan and others, 

102 

32,465 


1,591 

£671,235 
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National School Teachers' Residences. No. 36 in Abstract p. 78. 

Forty-three applications for loans, amounting to £9,534 4s. 9 d., were received 
during the year, and thirty-three loans, amounting to £7,825, were sanctioned. Last 
year there were forty-three applications, amounting to £9,537. The amount actually 
advanced in the year was £7,371. The total advances for loans of this class from 
the passing of the Act to the 31st March, 1908, amounted to £257,630, and the total 
number of sanctioned loans was 1,247. 


National Schools and Training Colleges. No. 37 in Abstract, p. 78. 

Three applications, amounting to £1,050, were received within the year. Last 
year four applications were received for a total sum of £1,190. Five loans, 
amounting to £1,825, were sanctioned in the year. The loans dealt with related to 
National Schools only. 

Class (V.) — Irish Church Fund Loans. 

No loan or advance under previous loans was made from this fund during the year. 

Out of £1,269,933 advanced from the Irish Church Fund under the Relief of 
Distress Act of 1880, £993,579 has been repaid, £44,626 has been remitted, and of 
the balance (£231,748) outstanding, £215,242 is not yet due, £6,507 is regarded 
as irrecoverable, and £9,999 is in arrear. 

The rate of interest on these loans is 1 per cent., but borrowers are allowed to 
redeem their principal liabilities on the basis of 3 per cent, interest. The principal 
cancelled by such redemptions now amounts to £25,550, including £1,001 in the 
present year. 


APPENDIX (D). 


REPORTS FROM HARBOUR MASTERS. 

Donagiiadee Harbour, Co. Down. 

Return showing the Harbour Service for the Twelve Months ending 31st of March, 1908. 
Imports. 


.Moxtii. 


COAL. 



CORN. 


^No. of 

No. of 
Tons. 

Tons 

Register. 

No. or 
Vessels. 

No. of 
Tons. 

Tons 

Register. 

1907. 

April, . 

S 

1,975 

502 

_ 



May, ...... 

10 

2,070 

723 

- 

- 

- 

June, ...... 

9 

1,190 

473 

- 

- 

— 

July, .... 

10 

2,391 

520 

2 

99 

66 

August, 

8 

1,507 

533 

— 

- 

— 

September, ..... 

12 

2,305 

687 

- 

— 

— 

October, ..... 

.. 

2,330 

629 

- 

— 

— 

November, 

0 

1,365 

376 

_ 

- 

— 

December, ..... 

7 

1,640 

359 


- 

— 

1908. 

January, ..... 

4 

815 



_ 



February, ..... 

10 

2,035 

467 


— 

— 

March, 

9 

1,560 

439 


- 

- 

Total, 

104 

21,383 

5,930 

2 

99 

66 
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APPENDIX (D) TO SEVENTY-SIXTH REPORT OF THE [1907-1908. 

The following table shows the total number and tonnage of vessels entering the 
harbour during the year ended 3 1st March, 1908, as compared with the previous 
year 



1900- 

■7. 

l'jor-s. 

Dcseiiiiiioii. 






No. 

Tonnage. 

No. 



106 

6,480 

115 

5,935 

Windbound, Stress of Weather, i&e., 

72 

1,570 

01 

1,748 

Yachts, ...... 

54 | 

66S 

41 : 

638 

Fishing Boats, ..... 

934 

2,8S4 

1,079 

1,274 

Totals, . 

1,166 ! 

11,602 

1,290 

9,595 


The boats or yawls that fished out of this Harbour lor the past year caught 5,783 
score of fish ; the amount of money realised was .£711 6. s’. 

The Belfast and County Down Railway Steamer made three calls. It landed on 
the pier head about 1 60 passengers, and took about the same number away. 

Kingstown Harbour, County Dublin. 

The usual duties of keeping the fairway clear for mail steamers and . mooring and 
anchoring of vessels have been carried out. 


Return of Fishing for Year ended 31st March, 1908. 


Moml,. 

Herrings. 
No. of 
Hundreds. •' 

Other Pish. 
Quantity. 

Volt"-. 

1907. 


Cwt. 

£ *. it. 

April, 

Nil 

289 

481 7 0 

May, 

,, 

315 

509 0 0 

J nne, 

1095 

309 

627 11 0 

July, 

475 

159-1- 

267 11 0 

August, 

275 

203 

403 15 0 

September, - 

820 

173 

268 10 0 

October, 

60 

2954 

352 6 0 

November, - 

695 

337 

299 1 0 

December, - 

500 

1664 

174 18 0 

1908. 




January, - 

Nil 

281 

215 15 0 

February, - 


314-1- 

330 IS 0 

March, 


2684 

273 11 0 

Total, 

3,920 

3,1114 

4,204 3 0 


' About 500 weigh 1 cwt. 


The imports lor the year ended 31st March, 1908, were as follows : — 


Goods. 

Tons. 

Goods. 

Tons. 

Coal, 

74,809 

Lead Ore, 

700 

Cement, 

470 

Railway Chairs 

617 

Fire clay Goods, 

268 

Sleepers, . 

735 

Granite (crushed), . 

140 

Explosives (cwts.), 

165 

Iron rails, . 

1,063 
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Return of fclio Tonnage and Number of Vessels that have anchored in Kingstown Harbour during the Year 
ended 31st March, 1908. 



Trading vess 
ilisdiarg 

■la load in" or 
ig Cargo. 

Vessels entering Hnrlionr for 
Spelter, Hunker Coal, or Orders. 

Yachts visiting 

the Harbour. 

I 

■ War 

: Department 

Month. 

Steam. 

Sailing. 



Sailing. 

Steam. ; 

Sailing. 

Vessels. 



Tonnage 

No. 

Tonnage. 

No. 

Tonnage. 

No. 

Tonnage 

No. 

Tonnage.' 

No. 

Tonnage 

No. 

Tonnage. 

1007. 















April, 

IS 

1,850 

- 

- 

16 

2,632 

IS 

1,330 

2 

203 ' 

5 

186 

1 

500 

May, 

14 

1,733 

1 

60 

10 

1,960 

38 

2,924 

1 

30 i 

15 

837 

2 

1,048 

V 

12 

1,583 


70 

12 

2,4S3 

20 

1,422 

7 

939 

22 

935 

4 

2,062 

July, 

1G 

2,101 

1 

52 

4 

345 


014 

14 

1,500 j 

28 

1,150 

9 

8,690 

August, 

14 

2,247 

- 

_ 

10 

1,1 3S 

32 

2,101 

21 

3,594 | 

20 

1,171 

- 

- 

September, 

17 

2,277 

- 

- 

12 

1,426 

15 

2,120 

4 

3so ; 


471 

- 

- 

October, 

14 

2,600 

1 

OS 

15 

2,278 

38 

2.G01 

4 

25S : 

2 

258 

2 

875 

November, 

10 

1,913 

1 

58 

11 

643 

25 

1,063 

1 

488 

- 

- 

1 

1,070 

December, 

15 

2,550 

1 

66 

8 

3,454 

30 

3,263 

1 

74 

1 


1 

416 

1008. 















January, 

13 

2,051 

- 

- 

IS 

3,213 

37 

2,862 

- 

- 

- 

- 

* 

735 

February, 

14 

1,857 

- 

- 

7 

2,839 

10 

702 

1 

176 


- 

3 

1,567 

March 

17 

2,603 

_ 

- 

25 

10.813 

52 

3,978 

" 

- ! 


" 

2 

1,500 

Total, 

ISO 

■wrs 

0 

40+ 

148 

33,230 

331 

26,251 

50 

7,051 

100 

5,013 

27 



IS, 469 


Noth. — I n addition to above the following vessels regularly use the Harbour : — 1 Mail Steamers : 13 Trawlers and other 
vessels fishing from Harbour ; 2 Pilot boats ; 2 Irish Lights steamers ; 52 Yachts ; 115 smaller craft. 

N>>TK.— Yuelita = Sailing boats showing a light. 


Howth Harbour. 

The imports for the past year were : — Coal, 5,079 tons; cement, 270 tons; iron 
drain pipes, 122 tons; and iron water pipes, 133 tons. The imports of coal show 
an increase of 1,592 tons; the cement and iron pipes were, landed in connection 
with the drainage and waterworks in course of construction at Howth. The 
exports were nil. 

The hook line fishing resulted in takes for the year amounting to 8,494 cleeves, 
realising £6,726 10s., being an average of 15s. 10c/. per cleeve. The quantity and 
value of the takes showed a decrease on the previous year, probably attributable to 
the stormy weather in the fall of 1907 and the earlier months of the current year. 
A cleeve may be taken as representing about 10 stone weight. 

8,003 mease of herrings were landed, the price realised being £5,219 19s., an 
average of 13s. 0 \d. per mease. The figures for the previous year were 7,623 mease, 
value £5,743 9s., average price per mease, 15s. Of d. The fishing commenced on the 
9th June and continued to the 5th October, and although the quantity exceeded that 
of last year, the herrings were regarded as inferior in quality, and the price realised 
was lower accordingly. As a result the English and Scotch boats gave up the 
fishing earlier than usual, the first -named leaving for their home waters on 9th July, 
and the latter on 9th September. On the migration of the fish northward, they 
were followed by the Howth fishing fleet, the takes being landed for convenience at 
Balbriggan and Skerries, thus reducing the figures which would have been recorded 
in respect of Howth. Sixty-five boats were employed, as against 86 last year ; they 
included 46 Irish, 9 Scotch, 7 Cornish, and 3 Manx boats. A mease of herrings 
consists of 635 fish. 
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The following table shows the number and tonnage of vessels entering the Harbour 
during the year ended 31st March, 1908, as compared with the previous year 



1006-7. 

I907-S. 

Description. 

| No. 


No. 

j Tonnage. 

Vessels to discharge, 

Windbound, Stress of weather, ifcc. 

IS 

1,103 

28 

1,896 

7 

217 



Fish-carrying vessels, 

2 

143 




11 

150 



Fishing boats I 

127 

2,755 

111 

2,493 

Totals, . . ! 

165 

4,368 

159 

4,910 


Dunmore East Harbour. 

The spring herring fishing commenced on the 15th of April, and ended on the 24th 
of June. There was no autumn fishing. 

It has been the worst herring season here for many years past, but trawling off 
this coast by English boats during the past autumn and winter has been carried on 
successfully, as usual. , 

The import of coal was 1,735 tons, being a decrease of 184 tons from last year’s 
import. 

The other imports were : — Milled goods, 6 tons ; artificial manure, 8 tons. 


Return showing the Harbour Service for the Twelve Months ending 
31st March, 1908. 

Shipping . — Tonnage entering the harbour to discharge or load, 14 vessels, 721 
tons. 

Cargo vessels for shelter — 12 vessels, 948 tons. 

Fishing boats engaged fishing off this harbour — 41 Scotch, 48 English, 34 Irish — 
total 123. 

Fishing boats entering the harbour for shelter — 49 English, 10 Manx, 10 Irish — 
total 69. 

Tug boats and yachts entering the harbour for shelter — tug boats 10, yachts 9 — 
total 19. 

Fish captured and price — Herrings, 789 mease; average price, 14s. Gel. per mease; 
total price, £572 6s. 3 d. 

Trawl and other fish, 811 cwt. ; average price, 10s. 9 cl. per cwt. ; total price, 
£434 13s. Id. 


Ardglass Harbour, Co. Down. 

The herring fishing commenced on 21st April, and finished on 1st October, 1907. 

The total quantity captured during this period was 14,159 mease, being 1,663 
mease more than in 1906, while the money realised for same was £7,816 10s. 6 d. as 
compared with £7,795 7s. 6d. in 1906. 

The prices for the season were fair, about the same as in previous year, ranging 
from 10s. to 20s. per mease. The herrings this year were of better quality than those 
caught for a number of years previously, with the result that about 200 barrels were 
cured. The numbers of boats taking part in the fishing were thirty- two Irish, eight 
Scotch, three Isle of Man, and one Cornish. The bulk of the fish was caught by the 
Irish boats. 

The mackerel captured during the season amounted to 110 barrels, which realised 
£35. 

During the winter the long line fishing was fair compared with the last five years, 
but the trawling was a failure. Taken as a whole, the fishing during the year has 
shown a slight improvement over the returns for the past six years. 
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Returns showing the Shipping of all kinds to and from the Port of Ardglass for 
the year ending 31st March, 1908. 

Imports. 


Number of Suiting Vessels. 

Number of Steamers. 

Registered Tonnage. 


Cargo. 

Tons. 

Goods. 


13 

S19 

1,820 


Coal. 


- 

50 

40 


Salt. 

Exports. 

Number of Sailing Vessels. 

Number ol' Steamers. 

Registered Tonnage. 


Cat 

oo. 

Tons. 


Goofls. 

- 

G 

400 

1,043 


Potatoes. 


APPENDIX E. 


National and Ancient Monuments. 


Irish Church Act, 1809, 32 & 33 Vic., c. 42; Ancient Monuments Protection Act, 
1882, 45 & 46 Vic., c. 73 ; Ancient Monuments Protection Act, 1892, 55 & 56 
Vic., c. 46. 

During the past year works of repair and preservation have been carried out at 
thirty structures vested under the Irish Church Act, and twenty-four under the 
Ancient Monuments Protection Acts of 1882 and 1892, as follows : — 

Irish Church Act. National Monuments. 


Cashel, Co. Tipperary. 

Devenish Church and Round Tower, 
Co. Fermanagh. 

Ardfert Cathedral, Co. Kerry. 
Donaghmore Church and Round 
Tower, Co. Tyrone. 

Gallarus Church, Co. Kerry. 

Howth Church, Co. Dublin. 

St. Columb’s House, Kells, Co. Meath. 
Timoleague Abbey, Co. Cork. 
Corcomroe Abbey, Co. Clare. 

Skreen Church, Co. Meath. 
Clonmacnois Ruins, King’s Co. 
Newtown Abbey, Trim, Co. Meath. 
Rahan Churches, King’s Co. 
Dromiskin Round Tower, Co. Louth. 
Rattas Church, &c., Co. Kerry. 

Ross Abbey, Co. Kerry. 

Annagh Church Co. Kerry. 


Aghadoe Cathedral, Co. Kerry. 
Holycross Abbey, Co. Tipperary. 
Athassell Priory, Co. Tipperary. 

Ruins in Arran Islands, Co. Galway. 
Sleaty Churches, Queen’s Co. 

Killishin Church, Queen’s Co. 
Templemolaga, Co. Cork 
Clones Church and Round Tower, Co. 
Monaghan. 

St. Ronan’s Church, Roscrea, Co. Tip- 
perary. 

Drumlane Church and Tower, Co 
Cavan. 

Illauntannig Oratories, &c., Co. 
Kerry. 

Valentia (Church Island) Ruins, Co. 
Kerry. 

Ballintaggart Ogham Circle, Co. 
Kerry. 
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A ncient Monum ents. 
Askeaton Abbey, Co. Limerick. 
Baltinglass Abbey, Co. Wicklow. 
Bective Abbey, Co. Meath. 

Buttevant Abbey, Co. Cork. 

Donegal Castle, Co. Donegal. 

Dingle Promontory, Co. Kerry. 
Dowtk Moat and New Grange, 
Meath. 

Duleek Priory, Co. Meath. 

Duleek Church, Co. Meath. 

Dunbrodv Abbey, Co. Waterford. 
Dunbeg Fort, Co. Kerry. 

Grey Abbey, Co. Down. 


( Acts of 1882 & 1892). 

i Grianan of Aileach, Co. Doneo-al 
! French Church, Waterford. n 
Kells Bound Tower, Co. Meath. 
Kill o’ Grange Church, Co. Dublin. 
Mellifont, Abbey, Co. Louth. 
Roserea Castle,' Co. Tipperary. 

Co. Sligo Abbey, Co. Sligo. 

• Sherkin Island, Co. Cork. 

; Slane Abbey, Co. Meath. 

Staigue Fort, Co. Kerry. 

Trim Yellow Steeple, Co. Meath. 
Termonfeckin Castle, Co. Louth. 


Clonmacnois , King’s County . — These ruins were illustrated and described in last 
year’s report, and since then further repairs have been carried out. The founda- 
tions of the north-west face of the Round Tower here known as O’Rourke’s Tower, 
stand on the edge of a bank, portion of which had been excavated for gravel manv 
years ago. As the wall of the tower at this point presented indications of bulging 
a careful examination of the masonry was made, and it was discovered that the 
walling consists of an outer and an inner facing of well-jointed masonry, the centre 
or hearting of the wall being composed of a concrete mass into which the facino- 
stones were not bonded. When one of the outer facing stones -was removed it was 
found that some large roots of ivy about 4 inches in diameter had grown up between 
the concrete and the stone facing thrusting the latter out, and thus causing the bulged 
appearance. An opportunity will be taken of removing the facing stones separated 
one each time, cutting away and removing the ivy roots behind, and setting back each 
stone in its former position, and thus restoring the face of the tower to its orio-inal 
outline. ° 


TEe foundations of tile tower, as is the case with the great majority of these 
structures, are very shallow, the offsets are exposed, and the adjoining bank slopes 
away at a lower level, and this with the bulge in the masonry above gives the 
structure a rather insecure appearance. 

Momsterboice Co. Louth . — Repairs were executed at the Round Tower here. 
I lie old wooden ladder giving access to the entrance doorway was insecure. It has 
been removed and iron ladder steps substituted. 

Bective Abbey, Co. Meath . — This ruin received general repair, rendered necessarv 
by the removal of the ivy which had injured the masonry, and the work commenced 
last year has been continued and completed. 

Donaghmore Cross, Co. Tyrone . — Some necessary repair work was done to the 
pointing at the base of this cross. Permission was given to place scaffolding around 
it to enable a cast to be made for erecting a reproduction of it at the Irish Village 
e raneo-British Exhibition in London. The work while in progress at the 
cross was superintended by one of the Board’s officers at the cost of the promoters, 
r eimonfeckinGastle and Cross, Co. Louth . — Some necessary repairs were effected 
the^tnicUn-e 111 ^ removal of ve g etation > which grew luxuriantly, to the injury of 


r Hmse - f. ells ’p°- Meath .— This stone-roofed vaulted chamber was 
wTcarried OTt m<5 P ° lntulg of tbe J olnts of the walls and roof found to be necessary 

exten sion of the site of this Abbey has been 
BaMo ®, of Townley Hai It was 
bevmrf » novation that the foundations of the west end of the nave extended 
£ Mr y TCSted A n , tbe B ? ard - and under the ground of an adjoining 

will be thrown into « a<K l aired the garden from the tenant, and the additional area- 
plan and extent of it 16 ?i? Und a * ta P^ e d to the ruin, and thus enable the original 
CfsH and offer abbe U° be indicated. Mellifont is greatly resorted to by 
a coach drive eve iff 1 " JrS j ? e RalJwa 7 Company have for some years instituted 
The one dav tour tjlf d Y nn ? summer to enable persons to see it conveniently. 

boice ah of IS ‘ k j -° T* monuments at Newgrange, Dowth, and Monaster- 
uoice, all ot which are vested m the Board. 6 5. 
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A eu' grange I u /nidus, Co. Meath . — The mound over the chambers and the long 
passage leading thereto is covered with vegetation and trees of a considerable size, 
the roots of which have penetrated the loose stones and the earth forming the 
tumulus. Some of these trees were blown down and the roots torn up, displacing 
masses of stone. Permission was given by the owner and tenant to have the fallen 
trees removed, and a few others cut down which were likely to cause further in jury. 
The wall surrounding the base of the mound has been repaired where it had been 
injured by cattle, and a pass has been made to enable persons to ascend the outside 
more easily and at the same time keep out cattle. In the interior the disintegration, 
or splitting up of some of the large stones, lias not extended. The timber supports 
of oak, though ereosoted, were attacked by fungus, and dry rot set in. A reinforced 
concrete pillar has been inserted. 

Drumlane Church and Round Tower, Co. Cavan.— The work last done here con- 
sisted in stripping the whole of the ivy off all walls of the church and buttresses 
and a few sprays off the tower. The tops of the walls and buttresses— the 
latter are very large extending out 10 to 12 feet and 3 feet in thickness— were 
concreted, some missing stones replaced in the walls, and a considerable extent of 
pointing of the joints of masonry was done. The interior of the church was cleared 
of weeds and rubbish and levelled, and the detached moulded stones were collected 
into one corner. 

The initial repairs taken in hands at the two newly- vested structures, the Grianan 
of Aileach, County Donegal, and the Cistercian Abbey at Grey Abbey, Co. Down, 
form the subject of notice with historical notes and illustrations in the body of 
this Report. 

The only ruin brought under the notice of the Board for vesting during the past 
year exclusive of those sought to be vested under the operation of the Irish Land 
Act, 1903, was Carlingford Priory, County Louth. The small remnant left of this 
ruin was not, however, of a character or an extent to admit of the Board accepting 
guardianship. 


The Irish Land Act, 1903, Section 14. 

Under the provisions of the Irish Land xAct, 1903, Section 14, the Land Com- 
missioners may, with the consent of the Board, vest in them any Ancient Monument 
possessing historic, traditional, or artistic interest, situated on lands sold under the 
Act, and if the Board decline to accept the custody of the monument it may, with 
the consent of the Council of the County in which the Monument is situated, be 
vested in that body. 

During the past year the cases named below have been brought under the Board’s 
notice by the Land Commissioners : — 

Kilmallock Abbey, .... County Limerick. 

Buolick Church, .... County Tipperary. 

JDromineer Castle, .... County Tipperary. 

Knockelly Castle, .... County Tipperary. 

Carpenterstown Cross, . . . County Westmeath. 

Timoleague Castle, .... County Cork. 

Lixnaw Castle, .... County Kerry. 


Of these Kilmallock Abbey, County Limerick, has been accepted for guardianship. 
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Appendix F. — Statement showing the Loans made by the Board of Works to Aid in the 

Itaihray. 

Amount Advanced. 

Principal 
Outstanding. 
31st March, 1807. 

Principal 
Outstanding. 
31st March, 1808. 


Ballymena, Cuskendall anil 
Redbav. 

£ s. cl. 

27,700 0 0 

£ «. (*. 

£ S. d. 

_ 

la) Board’s interest sold. Balance 
remitted by Public Works Loans 

Ballycastle, 

(a) 20,000 0 0 

~~ 


Ballymena and Larne, 

44,300 0 0 

— 


Act, 1897. 

f 

Clara and Bauagher, . J 

1 

(6) 30,000 0 0 



(/)) The purchase of the line bv 
the Great Southern and Western 
Company was completed duriu" 
the year 1896—7. The balance 
outstanding, £25,000, was re- 
mitted by the Public Works 
Loans Act, 1S97. 

[ 

Clonakilty Extension, 

Cork and Bandon (Bantry 
Extension). 

Dublin to Kingstown, | 

Dublin and Lucan, 

(c) 28,340 0 0 

20,000 0 0 

35.000 0 0 
112,200 0 0 

25.000 0 0 

10.000 0 0 

17,414 3 0 

16,676 5 10 
- 

(c) The repayment of this loan is 
guaranteed by the Barony of 
Garrycastle, King’s County, 
under the Relief of Distress 
Amendment Act, 1880. 

Deny Centiul, . 

Donegal, . . . | 

(cl) 100,000 0 0 

(fl)40,000 0 0 
12,500 0 0 



(cl) Board’s interest sold to Belfast 
and Northern Counties Railway 
Company — Purchase Money, 
£85,000, paid 20th September, 
1901. The balance, £15,000 

was remitted by the Public 
Works Loans Act, 1902. 

(e) For West. Donegal Line. 

Draperstown, 

(ee) 15,000 0 0 

~ 

— 

(ee) Line sold for £2,000. Balance, 
£13,000, remitted by Public 
Works Loans Act, 1896. 

Giant’s Causeway, Portrush 
and Bush Valley. 

(/) 10,000 0 0 

- 

- 

(/) The Board’s charge was assigned 
and the purchase money, £6,500, 

Hen Valley, 

40,000 0 0 

. 



was lodged in May, 1897. 'Ihe 
balance, £3,275, was remitted by 
the Public Works Loans Act. 
1897. 

Limavady and Dtuigiven, . 

<//)19,601 0 0 

19,601 0 0 

17,601 0 0 

(ff) Board’s interest sold for 
£2,000 to the Midland Railway 

Letterkenny, . , .j 

50,000 0 0 

50,000 0 0 

50,000 0 0 

of England ; the balance will be 
written off 

l 

Sligo, Leitrim and Northern 
Counties. 

({/) 35,000 0 0 

21,031 0 8 

20,104 15 9 

(g) The repayment of this Loan is 
guaranteed by certain Baronies in 
the Counties of Donegal and Lon- 

99,625 0 0 

2,325 0 0 

1,535 0 0 

Sligo ana Rallaghadereen, . 

13,300 0 0 

~ 


tress Amendment Act, 1S80. 
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Construction of Railways under- the Act 1 & 2 Wm. IV., cap. 33. 


Waterford, Dungarvan, and 
Lismore. 


Waterford and Wexford, 


< 'avail, Leitrim, and 
common. 

Clogher Valley, . 

Cork and Muskerry, 


Donegal (West Donegal 
Light Railway). 

West Clare, . . 

CorkjBlackroek and Passage 
(Crosshaven Extension). 


Amount Advanced. 


£ s. d. 
56,184 17 5 

20,000 0 0 

(A) 93,270 16 8 


(i) 53,000 0 0 


66,000 0 0 

44.000 0 0 
18,700 0 0 

(J) 7,000 0 0 
54,400 0 0 

65.000 0 0 



Principal 
Outstanding-. 
31st March, ISOS. 


d. | .£ s. d. 

5 | 54,693 17 5 


45,053 19 6 


*1,265,127 14 1 


275,119 0 7 


45,053 19 C 


65,000 0 0 


270,664 18 6 


(A) Board’s interest sold to the Fish- 
guard and Rosslare Railways and 
Harbours Company — Purchase 
Money, £93,000, paid 1st Novem- 
ber, 1901. This amount, together 
with a sum of £10 previously 
received, left a balance of 
£260 1 6a-. 8/7., which was remitted 
by the Public Works Loans Act, 
1902. 

(t) This line has been trans- 
ferred to the Fishguard and 
Rosslare Railways and Harbours 
Co., and £38,000 of the ad- 
vance has been written off from 
the Assets of the Local Loans 
Fund. Under the provisions of 
Sec. 15 of the Fishguard and Ross- 
lare Railways and Harbour Act, 
1894, the Company have paid a 
sum of £10,000 in redemption of 
the Incumbrancer’s moiety of the 
surplus receipts. The Board’s 
proportion of this sum amounted 
to £7,946 0s. 6d. The balance 
will be written off. 


These Loans were made on 
the security of Baronial 
guaranteed shares, under the 
Public Works Loans (Tram- 
ways Ireland) Act, 1886, 
49 & 50 Vic., o. 46. 


(j) The Treasury liability was 
redeemed in July, 1898, and 
the Loan repaid with the funds 
thus provided. 


wi" Nora.— With the exception of the loan of £112,200 to the Dublin and Kingstown line on which the rate of interest was i per cent, the rate of 
interest chargeable up to the 30th June. 1B83, was 5 per cent. ; sinoe that date 4 per cent, has been charged. 

' lu addition to thiB amount a sum of £13,507 19s 6 d. for the Limerick and Waterford Railway was advanced at 3.1 per cent, interest in 1816-7 out 
m tne Labour Bate Fund, Act 9 and 10 Vic. Cap. 107, on the security of the rates of the Baronies of Clanwilliam, Ifla and Oita East and W est, in County 
upper ary. This loan was paid off on 17th April, 1851. 


L 
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The following is an Abstract of Loans made by the Commissioners of Public Works, showing the 

Amounts Remitted, and 


— 



























*” d 




open Loan 







In the Ye 

>* 

“ 

Slat March, lOos. 



Adranecs 

PURPOSES FOR WHICH ADVANCED. 














hare been made. 




ended 


the 










190S. 

31st March 

190R. 

Slat March, 

1908. 


al. 


, 



, 

I. Public Works Loans, l 42 
Wm. IV., c.33, and 40 & 41 Vic., c. 27 















CLASS I — Loans secured on 















Undertakings. 


£ 

*• 

</. 

£ 



£ 

s. 

</. 

£ *. d. 


i 

&2 Wm.IV., c. 83, 

Local Boards— various works. 

6 

- 



186,224 

0 

o 

1,628 

13 

2 

996 4 1 


2 

Do. 

Inland Navigation, 

1 

- 



134,297 

« 

a 

220 

o 

«» 

72 11 7 


3 

Do. 

Railways, .... 

8 

- 



1,265,127 

14 

i 

4,454 

2 

1 

10031 14 7 



Do. 

Quarries, Mines, and Miscellaneous, . 

18 

39,000 

0 

0 

184,877 

19 

2 

6,205 

4 


6,665 10 5 


5 

Do. 

Harbours, Docks, &c., . 

21 

— 



579,334 

13 

7 

11,719 

15 

5 

7,290 0 0 


6 

Do. 

Reclamation of Waste Lands, 

- 

- 



130,651 

0 

0 

- 



- 


7 

29 & 30 Vic., c. 44, 

Labourers' Dwellings in Towns, 

63 

- 



189,911 

15 

2 

10,301 

15 

2 

1,581 11 5 


8 

48 & 49 Vic., C. 72; 

Housing of the Working Classes, 

96 

27,174 

0 

0 

394,416 

0 

0 

11,719 

4 

8 

6,875 1 3 




(See also Class 2, No. 17). 













70. 

203 

66,174 

0 

0 

3,064,840 

8 

2 

46,248 

15 

1 

30,514 13 4 




CLASS II. — Loans secured on 















Rates. 













9 

1 & ■> Win. IV., c. 33, 

County Councils for Ronds, Couit 














and 61 &S2 Vic. c. 
54, sec. 4. 

Houses, 4c., ,. . . . 

90 

8,375 

0 

0 

923,898 

19 

4 

10,652 

6 

1 

3,180 16 2 



Do. 

Roads and Bridges, 

2 





200,577 

0 

4 

337 

4 

9 

10 15 3 


11 

,40 & 41 Vic., cc.-v 

Public Buildings ; Public Libraries: 













")44 £45 Vic.,U. 29;f 
'48 Vic., c. 19, } 

Reformatories ; and Industrial 
Schools, .... 

} " 

- 



87,150 

0 

0 

1,020 

3 

8 

640 11 1 


12 

9 Vic., c. 3, 

Fishery Piers and Harbours, . 

- 

— 



53,544 

17 

3 

- 



- 


IS 

57 Geo. III., c. 34. . 

Pubb'c Works Loans, . 

1 

— 



491,444 

19 

8 

- 



180 0 0 


l 14 

16 & 17 Vic., c. 13(1, 

Repairs of Fishery Piers and Harbours, 

— 

- 



22,017 

7 

6 

- 



- 


15 

19 & 20 Vic., c. 62, 

Maintenance of Navigation Works, • 

— 

— 



2,609 

1 

9 

- 



- 


16 

1 it 2 Geo. IV., c. 33; 
I8& 19Vic.,c. 109. 

Lunatic Asylums Buildings, . 

243 

17,629 

0 


3,143,029 

O 

0 

43,898 

9 

11 

45,258 11 3 


17 

48 & 49 Vic. c, 72 j 

Housing of the Working Classes, 

12) 

18,090 



400,133 



8,420 

19 

7 

9,627 3 6 




(See also Class I, No. 8). 










18 

38 & 39 Vic., C. 36, 

Artisans’ Dwellings, . 

1 

_ 



81,000 

0 

0 

553 

4 

10 

170 12 111 


19 

37 & 38 Vic., c. 93 : 
41 & 42 Vic., c. 62: 

Public Health, 

1,139 

82,478 

8 

2 

3,606,443 

9 

10 

00,608 

6 

8 

51,966 17 U 


20 

45 & 46 Vic., c. 47, . 

Emigration, 

, 

_ 



11,756 

3 

10 

117 

7 


7 8 3 


21 

46 & 47 Vic., C. GO; 

Labourers Acts, 

1,247 

80,582 

9 

6 

8,437,933 

10 

2 

49,520 

4 

11 

100,808 10 H 


22 

42 & 43 Vic., c. 25, 

Dispensary Houses, 

247 

4,862 

0 

0 

196,355 

19 

1 

4,964 

9 

0 

5,575 12 11 


2 S 

6) & 02 Vic., C. 37, 
sec. 65. 

Workhouse Buildings, . 

186 

14,490 

13 

•o 

164,793 

■ 

10 

5,171 

9 

* 

4,659 13 2 


24 

62 & 63 Vic., c. 44, 

Acquisition of Small Dwellings, 

22 

7,780 

0 

0 

34,415 

18 

0 

1,916 

9 

6 

671 7 6 


25 

62 & 63 Vic., c. 50. 

Agriculture and Technical Instruction, 


8,400 

0 

0 

15,900 

0 

0 

342 

6 

8 

401 17 7 





3,265 

242,638 

0 

11 

12,873,001 

11 

10 

207,423 

2 

) 

223,165 13 4 


26 

5 & 6 Vic., c. 89, . 

River Drainage and Navigation, 





2,082,052 

7 

3 

_ 



— 


2T 

26 & 27 Vic., c. 88, 

River Drainage, 

2,850 

1,091 

0 

6 

848,229 

17 

3 

27,142 

11 

10 

13,367 6 1 


26 

29 & SO Vic,, c. 49, . 

River Drainage Main tenance, . 

428 

161 

17 

6 

63,4)3 

14 

3 

927 

14 

6 

555 4 6 


J 


(Continued on next page.) 
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Advances and Repayments in the Year, the Total Advances and Repayments to the :31st March, 1908, the 
the Balances Outstanding. 


u re REST paid by Borrowers. 


BALANCES Outstanding against Borrowers on 31st March, 1908. 

Total to 31st March, 1!>0S. 
Principal. \ Intciost. 

Rcmitti'il. 

k. 



Principal 

In Arrcar. 

— 

Not yotduc. 


Written off from 
tho Account of 
Assets of tho 
LoealLoausFund. 

Subsequently 

Recovered. 

standing in respect 

written off 
the Assets of the 
Local Loans Fund. 

Other Arrears. 

£ s. d. 

£ s. </. 

£ S. rf. 

£ S. 

£ s. d. 

£ s. d. 

£ S. d. 

£ s. d. 

£ #. d. 

158,910 4 9 

90,549 13 3 

~ 


- 

- 

- 

27,313 15 3 

- 

112,9:8 11 2 

107,235 15 9 

10,000 0 0 

,9,663 15 0 

- 

9,668 15 0 

- 

1,650 0 0 

- 

929,926 18 11 

549,811 5 8 

64,535 16 8 

38,000 0 0 

- 

38,000 0 0 

129,825 15 5 

102,839 3 I 

73,584 17 5 

40,747 14 9 

15,840 6 8 

- 

- 

- 

_ 

_ 

144,130 4 5 


300,793 19 11 

411,964 11 8 

83,832 9 4 

- 

- 

— 

26,033 12 II 

168,674 11 5 

3,200 1 7 

205 17 8 

1 2,000 0 0 

- 

130,445 2 4 

- 

130,445 2 4 

- 

- 

— 

149,701 12 3 

123,164 16 0 

1,952 18 10 

1,671 11 9 

- 

1,671 11 9 

233 6 5 

36,352 5 11 

198 5 4 

168,9b8 12 1 

102,845 G 8 

- 

- 

- 

- 

545 12 6 

224,886 15 5 

367 6 5 

1,862,248 11 6 

1,413,311 15 8 

160,321 4 10 

179,765 9 1 

- 

179,785 9 I 

156,638 7 S 

705,846 15 6 

77,350 10 9 

830,530 17 7 

1 52,286 5 G 





- 

93,368 1 9 


193,492 17 10 

105,183 17 8 

6,821 11 11 

- 

- 

- 

_ 

262 10 7 


67,570 10 4 

27,196 18 6 

1,953 17 11 

_ 

- 

_ 

- 

17,625 11 9 

1 

53,544 17 3 

6,099 18 7 

- 

- 

_ 

_ 

_ 

- 

- j 

307,533 C 3 

201,042 5 10 

177,911 13 5 

— 

_ 

_ 

- 

6,000 0 0 

_ 1 

21,872 13 4 

1,629 19 4 

344 14 2 

_ 

_ 

_ 

- 

- 


2,609 1 9 

9 12 9 

_ 

_ 

_ 

_ 

- 

- 

~ 

1,331,139 0 ] 

523,296 3 3 

12,183 0 0 

- 

- 

_ 

- 

,299,706 19 11 

~ 

115,372 13 1 

100,830 19 8 

- 


- 

_ 

24 19 3 

284,735 10 11 

43 0 8 

76,868 17 4 

34,857 12 1 

_ 


_ 

_ 

_ 

4,136 2 8 

- 

2,119,795 7 11 

1,156,690 C 6 

- 

- 

- 

- 

124 15 0 

,466,523 6 1 L 

166 17 4 

11,661 17 5 

3,350 13 10 

_ 


_ 

_ 

_ 

93 6 5 

- 

645,520 8 10 

1,078,678 6 9 

_ 


_ 

_ 

473 19 8 

2,791,939 1 8 

555 3 9 

53,456 4 11 

73,133 2 2 

_ 


_ 

_ 

- 

142,899 14 2 

- 

23,028 15 3 

20,253 1 1 4 

- 

- 

- 

- 

- 

141,764 6 7 

~ 

9,409 3 O 

. 2,854 0 7 

_ 

_ 

_ 

_ 

_ 

25,006 15 0 

- 

647 19 2 

707 15 3 

- 

- 

— 

- 

- 

15,252 0 10 

- 

6,363,849 U 4 

3,488,101 3 4 

199,214 17 5 

- 

- 

- . 

623 13 11 

6,309,313 9 2 

765 1 9 

674,447 1 9 

788,166 9 6 

1,207,582 5 7 

22 19 11 

_ 

22 19 11 

_ 

- 

- 

497 ,236 13 4 

322,530 8 9 

_ 

•3,802 5 2 

_ 

5,802 5 2 

6,772 11 1 

338,418 7 8 

7,677 9 0 

52.G99 18 2 

10,694 1 11 

155 0 0 

f6 14 4 

_ 

6 14 4 

632 19 5 

9,919 2 4 

| 142 6 1 

j 
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APPENDIX (G) TO SEVENTY-SIXTH REPORT OF THE [1907-1908. 

Tlio followiiw is an Abstbaot of Looks made , by the Comhissionees of Public Woeks, showing tlie 
i no = Amounts remitted, and 


' 



Advasckd t 

BOEliOWEns. 

PRINCIPAL repaid lti 







In the Year endtil 





open Loan 






Act-- nailer which 
Advances 

PURPOSES FOR WHICH ADVANCED. 



T , . , 1 ... 




have been made. 



31st March, 1908. 

3 1st Mart'll, 1908. 





b. 


<i. 


Principal. 

Interest ' 



CLASS III. — continued. 


£ s. d. 

£ s. d. 

£ s. (/. 

£ i d. 



Improvement of Lands — viz., Drain- 








age, Erection of Farm Buildings and 

















7,299 

36,230 0 0 



25,670 19 5 











penscs, .... 


1,600 0 0 



- 



Land Lavr— Advances to Occupiers oi 








Land for Improvement of their Hold- 









15,772 

25,266 0 0 



17,014 10 10 



For Advances to Tenants for Purchase 








of tlicir Farms, &c., . 

778 

— 



7,245 9 C 




27,128 

64,378 18 0 

9, 577,942 9 2 

147,061 12 11 

08,583 10 3 



CLASS IV. — Miscellaneous Loans. 






33 

33 & 34 Vic , C. 1 12, 

Glebe Loans, .... 

1.255 

9,102 0 0 

664,066 8 0 

21,894 6 11 

io,o;-> 18 0 


&e. 







34 

G Edw. 7, cap. 3, . 

Seed Potatoes Supply (Ireland) Act, 








19015) ..... 






i 35 


Seed Potatoes Supply (Ireland), 1908, 

52 

41,251 9 3 


— 

_ 

: sc 

38 & 39 Vic., C. 82, . 

National School Teachers' Residences, 

1,143 

7,371 0 0 

257,629 18 0 

6,264 15 2 

6,192 14 7 

! 37 

47 &. 48 Vic., C. 22, 

Non-Vested Schools and Training 








Colleges, .... 

154 

3,880 0 0 

125,877 10 0 

2,543 13 9 

3,321 5 1 




2,604 

61,604 9 8 

1,158,342 18 10 

60,493 0 10 

20,629 4 6 

1 


Total Current and Unclosed Ser- 








vices, .... 

— 

434,795 18 7 

26,674,127 8 0 

461,226 10 11 

343,193 1 a 



Add Total Closed Services, 

- 

- 

20,193,743 1 7 

- 

- 



Gross Total Local Loans Fund, . 

33,203 

434,795 1 8 7 

46,867,870 9 7 

461,226 10 11 

343,193 l 5 



II. Irish Church Fund Loans. 








CLASS 11. —Loans secured on Rates 






38 

43 Vic., C. 4; 43 & 44 




38,535 10 0 

1,066 0 4 

95 6 1 


Vic., C. 14. 







39 

1)0., 

Barouial Works, 

— 

— 

271,188 10 10 

— 

— 

40 

Do., 

Relief of Distress, 

- 

- 

11,383 13 4 


- 

" 

Do., 

Relief of Distress Grants, 

- 

- 

19,069 3 0 

- 

- 




67 

- 

340,176 17 2 

1,066 0 4 

95 6 1 



CLASS III —Loan 8 secured on Lands 






42 

Do., 

Improvement of Lands, 

1,502 

- 

923,619 17 5 

27,062 15 10 

2,545 0 0 

43 

Do., 

Arterial Drainage, 

13 

- 

6,136 1 0 

85 11 0 

7 5 4 




1,515 

- 

929,755 18 5 

27,148 6 10 

2,652 5 4 



Total Irish Church Fund Loans, . 


_ 

1,269,932 15 7 

28,214 7 2 

2,617 H * 











Grand Total, . 

34,785 

434,795 18 7 

48,187,803 5 2 

469,440 18 1 

345,840 13 1 

Office of Public Works, Dublin, Isf July, 1908. 
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1907 - 1 908-1 


Advances and Repayments in the Year, the Total Advances and Repayments to the 31st March, 1908, the 
the Balances Outstanding — continued. 


m 

B 













Is , 

lllil HunulVwis ell 3 



! Total to .list 

March, 1008. 


Principal. 

J 


1 

| Remitted. 

In Arrear. 

I 

No. J 










Principal. 

( 

i k. 

j tlio Account of 
Assets of tho 
Local LoansPund. 1 
/. 1 

Subsequently 

Recovered. 

m. 

| Other Arrears. 

j Not yo dne. 
1 „ 

1 

1 £ S. ,1. 

i 

£ s. ,1. 

X s. ,1. 

£ K. d. 

X s. d. 

i £ *. d. 

X s. d. 

£ s. d. 

J £ t. d. 

j 3,807.001 10 3 

1,979,408 4 4 

- 

(n) 16,963 16 4 

_ 

16,963 16 4 

14,224 3 1 

775,815 14 2 

6,487 4 5 29 

81,934 13 8 


1.013 3 1 

233 8 6 

- 

233 8 6 

- 

1,048 14 9 

30 

(c) 63 C 10 
j 835, S3 J 1!) 1 

(c) 36 3 2 

148,836 12 7 

_ 

(5)12,083 15 7 

63 6 10 

12,020 8 9 

15,824 6 6 

483,546 S 10 

3,402 8 4 3) J 

[ 277,994 11 1 

373,909 2 7 

|. “ . 

4,610 0 3 

- 

j 4,610 0 3 

1,677 10 0 

234,650 15 3 

4,323 17 4 32 

(c) 63 6 10 
6,446,938 7 4 

(c) 36 S 2 

4,129,7)44 14 8 

j 1,208,760 8 8 

39,723 0 1 

63 6 10 

39,659 13 3 

39,131 10 1 

1,843,399 3 0 

22,033 5 2 

392,398 3 10 

339,621 11 2 





75 0 9 

271,593 3 5 

29 10 2 33 

70,017 13 2 

4,917 2 6 

_ 

- 

— ! 

- 

_ 

- 

— 34 

- 

- 


_ 

_ 

- 

_ 

41,251 9 8 

— 35 

79,318 12 0 

109,552 8 7 

- 

- 

- 


36 16 10 

178,274 9 2 

33 7 4 36 

29,094 13 7 

40,154 0 10 

- 

- 

- 

- 

13 10 0 

96,269 6 5 

10 3 0 37 

! 570,829 2 7 

494,245 3 I 

- 

- 

- 

• - 

125 7 7 

587,868 8 8 

73 0 6 

15,243,928 1 9 7 

9,525,238 19 11 

1,568,286 10 11 

.. 

_ 

_ 

_ 

_ 

— 

13,713,091 13 11 

512,153 8 8 

6,480,651 7 8 

- 

_ 

- 

- 

- 

- 

128,957,020 13 6 

10,087,392 8 7 

8,048,937 18 7 

219,508 9 2 

63 6 10 

219,445 2 4 

196,518 lb 10 

9,445,947 16 4 

100,221 18 2 






9,861,911 17 6 







Portion of 
Loans regard- 
ed nsirreeover- 






J 29,702 4 1 

<5,009 18 1 

_ 

_A 

_ 

_ 

20 6 8 

8,812 19 3 

1 0 7 38 

271,181 11 4 

22,675 5 II 

6 19 6 

_ 

_ 

_ 

_ 

- 

— 39 

11,383 13 4 

621 17 11 

- 

- 

- 

- 

- 

“ 

— 40 


- 

19,06.9 3 0 

- 

- 

- 

. - 

“ 

— 41 

312,267 8 9 

29,307 1 1 1 

19,076 2 6 

- 

- 

- 

20 6 8 

8,812 19 3 

1 0 7 

676,550 2 0 

148,122 8 6 

(<6)24,828 10 2 

6,507 12 4 



9,956 15 0 1 

205,776 17 1 1 

1,261 17 4 42 

4,761 2 5 

397 9 8 

(«} 721 10 1 

- 

~ 

- 

21 18 4 

631 10 2 

3 7 2 43 

681,811 4 5 

148,519 18 2 

26,550 0 3 

6,807 12 4 

- 

' 

9,978 13 4 

206,408 8 1 

1,265 4 6 










C/)993,578 13 2 

(/) 177,827 0 1 

44,626 2 9 

6,507 12 4 

- 

- 

9,999 0 0 

215,221 7 4 

1,266 6 1 

29,950,599 6 8 

10,215,219 8 8 

8,093,564 1 4 



231.727 19 8 



101,488 3 8 

C a) 









1 

(fl) Including £173 
■> £600 
'*> These amounts 
00 Including £997 

(/ ) Paid oror to It 
IP) The figures in t 
Loan, Act 1887, and 

14s. til. written off it 
9». 0 d. „ 

haYo boon paid oror ti 
JOyti. principal oho 1 

ish Land Commission 
;hls column do not lnc 
subsequent Aots,nor 

I tho yoar per Aot 7 Ed'», VII., cap. 36. 

J II. M. SSxohoqtior under S"o”l*. Snb-soo. 3, of tlio National Doit and Local Loans Act, 1887, 50 & 51 Yio., o. 16. 
rgo oancollod by redemption in tho yoar. 

ludo lntorost accrued and unpaid In respect of Loans which Imo bcon written off tho Assets of the Local Loans Fund by tho Public Wonts 
tlio intorost on arrears of loans from the Irish Church Fund under 43 Vic., c. 4, if regarded as irrecoverable. 


J. L. Collins, Accountant. 

M2 
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APPENDIX (H) TO SEVENTY-SIXTH REPORT OF THE [1907-1908. 


APPENDIX H- 

(ET.)— Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total of 


j Pago. 
1 

Hkads or Account. 

3UtMar<l" 

1007. 

| 82-91 

Parliamentary Votes and Grants, viz.:— 

£ 1. d. j 


1 . Public Works and Buildings, Ireland, 

2. Public Offices Site (Dublin) Act, 1003 (Non-Votcd Account), 

3. Railways (Ireland) Acts, ..... 

4. Railways Act, 1896, and Marine Works Act, 1902 (Ron- 

Voted Account), . ..... 

5. Public Works Office, Ireland, .... 

6. Adjustments affecting the Votes or Accounts for 1906-1907, 


41,294 5 10 

1 

1 

i 02-93 

1 

, 

Loans Advances, . 

23,074 15 0 | 

J 94-90 

Loans Repayments. . ...... 

- 

j Do. 

Land Improvement Preliminaries, 10 Vic., c. 32, sec. 15, , . . 

319 11 3 j 

96-97 

Sea Fisheries, Ireland, 46 & 17 Vic., c. 26, . . . 

4,344 17 8 | 

96-101 

Miscellaneous Services, viz. : — 



I. Deposit Accounts, 1 & 2 Win. IV., c. 33, Sic., - . 

■2. Railwayand other Arbitrations Deposit Accounts, 1 4 & 15 Vic., c. 70, 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, ice., 

4. Inland Navigations: — Shannon, .... 

5. Drainage Maintenance, 29 & 30 Vic., e. 49, . . . 

6. National Monuments, 32 & 33 Vic., c. 42, 

7. Linen Hall, . . ..... 

8. Galway Harbour Receiver’s Account, 

9. Southern Railway, ...... 

10. Lettcrkenny Railway, ..... 

II. Development Grant (Ireland), .... 

12. Light Railways Surplus Revenue Account, 

13. Sundry Accounts, ...... 

14. Belfast Queen’s College, ..... y 


19,399 0 0 


Total, ..... 

88,132 9 9 

102- 

107 

Statement of Final Awards under Arterial Drainage Act, 26 & 27 Vic., c. 88, 
with Repayments thereunder, to the 31st March, 1908. 

! 

1 


Office oj Public Works, Dublin, 
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81 


Accounts. 

Sums intrusted to their Management for Collection or Disbursement for Year ended 31st March. 1908. 



Balances overdrawn 
a 1st March 
11*08. 

1 

llalancos from 

31st March, 
1907. 

Paid. 

llalancos on 
3lst^ March, 

I0TA “- 


£ d. 

£ s. d. 

£ 4. d. 

£ S. d. 

£ s. d. 

£ s. a. 



3.-7,371 14 3 

~ 

1 

324,433 6 4 

62,938 7 11 

387,371 14 3 


' 

j 403,074 15 0 

- 

4"4,795 18 7 

28,218 16 5 

4C3,074 15 O 


- 

835,281 11 2 

- 

835,281 11 2 

- 

835,281 1 1 2 


- 

3,559 14 1 

- 

3,253 10 7 

306 3 6 

3,559 It 1 


- 

5,911 11 0 

- 

2,697 10 10 

3.244 0 7 

5,941 11 5 


- 

71,873 0 11 


52.012 4 1 

19,860 16 10 

71,873 0 11 

1 

- 

1,767,102 6 10 

- 

1,052,474 1 7 

114,628 5 3 ! 

1,767,102 6 10 

1 








J . L. Collins, A ccountant. 
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APPENDIX (H) TO SEVENTY-SIXTH REPORT OF THE 


[1907-1908. 


Ah Account showing the Receipts and Expenditure of the Commissioners 


RECEIPTS. 


Balance from last Account, 


Public Works and Buildings —Class T. Vote 14. 
Vote for the year 1901 -190S . . 


(H 1.) — PARLIAMENTARY 


£ s. d. j £ s. d. £ * rf j 


41,291 5 10 


217,829 0 0 ! 


Cairied forward, 



I 


[259,123 5 10 1 
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1907-1908.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. S3 


of Public Works, in the Year ended 31st March, 1908. 


VOTES AND GRANTS. 


EXPENDITURE. 

! Balances oil Parliamentary Votes, 1906-1907, 
to H.M. Exchequer, viz. : — 

Public Works anil Buildings, . 
Railways, Ireland, 

Office of Public Work", . . 


Public Works and Buildings — Class 1. Vote 14 :- 

Purchase of Sites and Buildings. Sub-Head A. — 
Coast Guards, 

Office of Public Works, 

Museum. School of Art, Library, 

Land Commission, . 

Metropolitan Police Buildings, 

Annuities. Sub-Head A. A. — 

Public Offices Site (Dublin) Act, 1903, . 

New Works and Alterations. Sub-Head B. : — 


Royal Hospital, 

Royal Hibernian Military School, 
Coastguard and Naval Reserve Buildings, 
Ordnance Survey Buildings, 

Vice-Regal Lodge, 

Chief Secretary’s Lodge, 

Under Secretary’s Lodge, 

Chief Secretary’s Office, 

Local Government Board, 

Office of Public Works, 

Public Record Office, 


Depat tment of Agriculture : — 

Head Office, .... 

Museum, School of Art, Library, . 

Botanic Gardens, 

Record of Titles, . 

Land Commission, including Estates Commission, 
Metropolitan Police Buildings, 

Constabulary do. 

Dundrum Criminal Lunatic Asylum, . 


National Education Buildings 
Head Office, 

Model Schools, 

.National Schools, 


£142 5 9 
346 15 11 
4,544 10 3 


Queen’s Colleges, 

Royal Irish Academy, . 

Customs Buildings, 

Inland Revenue Buildings, 

Postal and Telegraph Buildings, 

Temporary Commissions, 

Phoenix Park, . 

Do. Pumping Station, 

Inchicore and Long Meadows Estates, 

Kingstown Harbour, . 

Ardglass Harbour, ...... 

Sundry Public Departments (Custom House Grill Room), 


Carried forward, 


£ 

j. 

d. 

- 

— 






35 

0 

0 

4 

10 

0 

6 

0 

0 

877 

8 

10 

2,514 

4 

7 




- 



163 

15 

11 

2,7S4 

11 

0 

1,606 

13 

1 

612 

7 

11 

3,068 

0 

10 

73 

4 

11 

73 

17 

1 

259 

13 

3 

452 

12 

2 

911 

13 

4 

161 

10 

5 i 

449 

19 

o I 

1,539 

7 

5 | 

20 

4 

7 

26 

9 

3 1 

4.S05 

10 

9 j 

146 

9 

7 

1 343 

8 

4 '■ 

4 

3 

9 

5,033 

11 

'I 

1,307 

6 

8 

184 

0 

8 ! 

170 

17 

io ; 

77 

16 

0 1 

16,090 

14 

8 ! 

8 

17 

6 1 

2,012 

14 

0 

235 

19 

6 1 

176 

18 

6 

3,569 

4 

io ! 

857 

17 

1 1 

37 

4 

JM 


27,369 18 3 
3,665 6 2 
1,634 19 1 


3,437 3 


32,670 3 6 


48,266 16 5 


54,678 1 10 32,670 3 6 
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APPENDIX (H) TO SEVENTY-SIXTH REPORT OF THE 


[ 1907 - 1908 . 


An Account showing the Receipts and Expenditure of the Commissioners 


(H 1.) — PAULI A MEN TART 


K EC El PTS — cont inued . 


Brought forward, 

i 

£ s. d. 

£ s. d. 

£ 6. d. 
259,123 5 10 


1. Public Works and Buildings -continued. 





Carried forward, . . , 

— 

— 

259,123 5 10 
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of Public Works in the Year ended 31st March, 190S — continued. 


VOTES AND GRAN TS — continued. 


EXPENDITURE — continued. 


— 


Fund tu 



Fuel, Light. 








— 

Supplies. 

Fittings, and 

Insurance. 

Cleaning, die. 

Totals. 

(Sub-Heads 

Appropria- 

th 

rgea 

Vot 

umst 

Sub-Heads A. ; A. A. 
and B. 



Sub-Head C. 

Suh-HeadD. 

Sub-Head R. 


C to O.) 


Siib-H 

adsCtoG. 




3t s. (7. 

£ >. 

il. 

& 6. if. 


£ s. d 

i j. 

£ 

J. 

d. 


£ S. d. 

£ s. d. 

Brought forward, . 


~ 


- 

- 




- 


54,678 1 10 

32,670 3 6 

Public Works and 













Buildings— con. 













1. Royal Hospital, . . 

2,503 10 10 

472 12 

G 


942 2 4 

3,918 a 8 

36 0 4 

3,882 

5 

4 

1 



2. Royal Hibernian Military 

2,019 9 5 

431 1 

6 


1,376 14 5 

3,867 5 4 

25 0 0 

3,832 

5 

4 




S Naval Reserve Buildings, 

57 8 8 

0 13 

2 

- 

- 

58 1 10 


58 

1 

10 

3 



4. Coastguard Buildings, . 

3,915 1 9 

210 3 

5 

- 

- 

4,125 5 2 

192 17 1 

3,932 

8 

l 




5. Ordnance Survey Build 

1,988 2 8 

279 19 

2 

491 16 2 

774 11 4 

3,634 9 4 

7 1G 0 

3,526 

13 

4 





2.295 18 4 

1.198 19 

6 

— 

171 7 1 

3,66(1 4 11 

72 19 2 

3,593 

5 

9 




dunces, and Chapel Koyal. 

7, Viceregal Lodge, Gardena. 

3,789 8 5 

627 0 

1 

- 

294 10 5 

4,660 18 11 

134 18 11 

4,526 

0 

0 

7 



8. Private Secretary's Lodge. 

200 7 8 

94 19 

0 

- 

18 12 4 

313 19 0 

- 

313 

19 

0 

8 



9, Chief Secretary's Lodge, 

80G 16 3 

08 12 

6 

- 

72 6 1 

945 14 10 

1 10 0 

944 

4 

10 




Gardens, See. 

10.Under Secretary s Lodge 

652 18 2 

91 1 

7 

- 

49 17 3 

693 17 0 

- 

093 

17 

0 

10 




173 6 0 

173 3 

9 

8 15 8 

182 10 6 

887 15 11 

60 0 0 

777 

16 

11 

11 



and Branches. 

12. Civil Service Commission, 

51 3 0 

22 14 

7 

63 10 0 

14 14 11 

142 2 G 

- 

142 

2 

6 

12 



13. Paymaster-General'sOillei' 

85 1 4 

31 IS 

7 

- 

6113 9 

178 13 8 

~ 

178 

13 

S 




11, Teachers' Pension Office, . 

21 7 1 

3 1 

5 

- 

15 4 2 

39 12 S 

- 

39 

12 

s 

14 



15. Stationery Office. . 

207 1 6 

16 11 

4 

- 

46 10 4 

270 3 2 

0 16 9 

269 

6 

5 




16. Quit Rent Office, . 

50 15 6 

20 0 

0 

304 12 3 

40 9 3 

415 17 0 

- 

41o 

17 

0 




17. Chari table Bequests Office 

52 8 2 

8 11 

3 

- 

32 10 4 

93 9 9 

- 

93 

9 

9 





89 3 1 

28 6 

6 

283 11 0 

125 5 7 

526 5 2 

— 

520 

5 

2 




Board of Trade Survey. 
19. Local Government Board. 

477 7 0 

212 19 10 

- 

291 7 4 

971 14 8 

- 

971 

14 

8 

19 



20. Office oE Public Works, . 

181 7 4 

104 9 

6 

- 

in 16 1 

463 12 10 

- 

463 

12 

10 




2t. Record Room and Offices, 

198 15 2 

34 19 

0 

- 

127 3 9 

360 17 11 

0 13 4 

360 

4 

7 




22. General Register and 

255 1 0 

64 18 

8 

30 0 0 

126 9 0 

476 8 8 

- 

476 

8 

8 





118 19 7 

104 16 

4 

371 U 0 

12S 3 3 

718 9 2 

0 3 10 

718 

5 

4 
































TUBE 

24. Head Office, . 

401 5 1 

224 6 

C 

9 6 0 

207 19 2 

905 16 9 

GO 8 1 

845 

8 

8 

24 



25. Portal Inspection 

5 5 0 

39 1 

1 

300 0 0 

36 9 11 

380 16 0 

- 

380 

16 

0 




26. Rotral Collego of 

505 19 9 

133 16 10 

203 6 0 

401 11 2 

1,244 13 9 


1,244 


U 

27 



27. Museum, School of 

2,010 2 11 

210 17 

9 

34 1 G 









Art, Library, See. 
•28. Botanic Gardens. . 

1,261 16 9 

93 9 

10 

21916 8 

513 0 1 

2,088 3 4 

3 0 4 

2,085 

3 

0 

28 



29. Geological Survey, . 

70 7 10 

11 10 

6 

80 0 0 

62 14 11 

224 13 3 

0 2 0 

224 

11 

3 





6 11 6 

3 8 

9 

— 

— 

9 0 3 

— 

9 



51) 



Quarters for Witnesses. 
31. High Court of Justice, 

1,603 8 2 

489 12 

3 

- 

563 11 4 

2,656 11 9 

163 19 2 

2,492 

12 

7 

SI 



32. Registry of Deeds, . 

189 15 10 

111 2 

9 

- 

99 10 10 

400 9 5 

0 15 2 



8 




33. Record of Titles and Local 

115 4 8 

59 14 

10 

- 

70 7 11 

245 7 5 

— 







Registration. 

3i. Principal and District 
Probate Offices. 

438 S 3 

40 8 

4 

187 13 7 

190 1G 8 

857 6 10 

8 0 0 

849 

6 

10 

34 



724 10 3 



1,168 8 2 

537 1 5 

3,111 4 11 

59 2 0 

3,052 

2 

11 

35 



and Offices, and Estates 








476 






36. MetroiKiBtanPoliceCqurts 

172 14 5 

53 1 

2 

104 3 0 

146 8 7 

476 7 2 


7 


50 



Castle. 

37.Metroi«jlitan Police Sta- 

2,757 18 11 

1,078 19 

7 

1,189 9 11 

2,909 16 3 

7,936 3 8 

9 14 9 

7,926 

8 

11 

37 



38. Royal Irish Constabulary 

1,497 16 8 

109 10 

9 

_ 

1,537 17 10 

3,145 5 3 

63 15 9 

3,091 






39. Ruyol Irish Constabulary 

40. Constabulary Bnrraeks, . 

201 5 1 

63 19 

4 

_ 

121 14 2 

386 18 7 

- 

386 

18 

7 

39 



3,499 0 4 

114 0 

1 

- 

- 

3,613 0 5 

9 2 6 

3,603 

17 

11 




Carried forward, . 

35,829 9 10 

7,807 16 6 

5,040 0 11 

14,179 15 2 

62,857 2 5 

979 16 8 

61,877 

5 

9 


54,678 1 10 

32,670 3 6 


N 
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APPENDIX (H) to seventy-sixth eeport oe the 


[1907-1908. 


An Account showing the Receipts and Expenditure oi the Commissioners 

(H 1.)— parliamentary 


RECEIPTS — continued. 



£ 8. 1 1. 

£ e. d. 


£ c. a. 

Brought forward, 

- 

- 

259, 

123 5 10 

Public Works and Buildings — continued. 





Particulars of Receipts. (Appropriations in Aid.) Shown on 






1,9S7 7 4 




Buildings . — Sums received for Rents, 




,, „ as proceeds of Sales, Old Materials, 

.fee. 

810 7 3 

2,797 14 7 



Paries — Phoenix Park : — 





Rents for Grazing, <fcu , 

634 3 1 




Fees for use of Dressing-rooms (Football Pavilion), 

10 2 0 




Sales of Deer, Skins, &c., .... 

23 12 10 




Sales of Timber, &c., .... 

29 3 6 




Lavatory, use of, 

35 1 11 




Inchicore and Longmeadows Estates : — 





Rents, Grazing, .fee., .... 

675 10 9 




Sales of Gravel, Timber, (fee., . 

120 10 0 





796 0 9 



St. Stephen’s Green Park : — 





Sales of Wild Fowl, . ■ . 

7 9 0 




Lavatory, use of, . 

15 5 10 




Rents, ...... 

3 15 0 




Hire of Plant, ..... 

2 0 0 








Curragli of Kildare : — 





Rents, ...... 

— 

1 6 6 



Harbours — Kingstown : — 





Dues, ... ... 

1,123 10 2 




Rents, ... ... 

202 9 0 




Water supplied to Shipping, 

80 11 4 




Hire of Plant, ..... 

196 2 11 




Sale of Plant and Old Materials, 

784 6 9 




Boat Licences, ..... 

3 17 6 




Yacht Slip — Use of, and Storage of Yachts, 

82 10 0 




Sundries, refunds, «fec., .... 

65 1 1 








Howth : — 





Dues, . ... 

140 4 9 




Rents, ...... 

266 17 6 




Boat Licences, ..... 





Sales, ...... 

0 2 0 





417 4 3 



Donaghadee : — 





Rents, ...... 

— 

11 4 0 



Ardglass : — 





Dues, 





Rems, .... 

7 19 10 





59 19 11 



Dunmore : — 




Dues, ...... 

Routs, ... 

25 7 4 
107 IS 6 





133 5 10 



Navigations — Maigue 





Dues, . 
Rents, . 

0 10 1 
1 0 0 

1 10 1 



1 


7,517 7 10 








Carried forward, 

- 

— 

259,123 5 10 | 
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of Public Works in the Year ended 31st March, 1908 — continued. 


VOTES AND GRANTS — continued 

EXP ENDIT UltE — continued. 


— - 

rlaintunaner 

Furniture, 

Rent and 

; nil, Light, 


Less I 

Net Charge against 




Supplies 

Utensils 

1 nmiranco. 



Appropria- 





Sub-Head C. 

Sub-Hoad D. 

Suit Head E. 

ub-Ilead F. 

1 Sub-Heads 
C to G.) 

nAld - |(Sub-HoadaCtoG.) 




t x. ,1. 

.ti H. ,1. 

£ i. d. 

£ s. d. 

« . 8. 

« .a 

£ ». d. 


£ s. d. 

£ s d. 

Brought forward. 

35.S29 9 10 

7,807 10 6 

5,040 0 11 

14,179 15 2 

02.857 2 5 

979 16 8 

61,877 5 9 

54,678 1 10 

32,670 3 6 









(A 

A.A : and B.) 


Public Works and 










Buildings — con. 











1, -°Z^ irj ' Tempora,y 

12. General Prisons Oflloe, . 





i,9ii 18 6 






92 15 9 

32 1 0 

- 

58 0 2 

183 0 5 

- 

183 0 5 

42 



43. Reformatory .and Indus- 
trial Schools omee. 

U. Band ruin Criminal Luna- 

6 0 1 
1.031 10 7 

2 15 S 
1GB 7 9 

46 18 1 

12 1 0 

1,080 0 0 

21 2 0 
2.G27 16 8 

6 0 0 

21 2 0 
2,621 10 8 





r,8S 10 6 

229 2 10 

- 

501 18 3 

1,482 11 7 

7 12 3 

1,171 19 4 

45 




2,436 8 9 

835 7 3 

_ 

1.GS2 3 0 

4,953 19 0 

12 18 0 

4,911 1 0 

46 




1,182 1 7 

268 13 9 

- 

- 

4,150 18 1 

4 3 10 

4,446 14 6 

47 



18. Teachers' Residences, 

135 1 10 

- 

- 


135 1 10 

- 

135 1 10 

4S 



19. National Gallery ot Ire- 

311 11 3 

43 10 S 

- 

188 0 1 

551 S 3 

2 4 0 

649 4 3 

49 



5ft Oucen's Col lege, Cork , . 

780 2 7 

163 3 10 

23 9 10 

2 10 1 

969 6 4 

19 5 4 

950 1 0 

50 



SI, „ Belfast. . 

011 2 2 

308 9 1 

- 

1 10 9 

927 2 0 

18 3 5 

90S 18 7 

51 



52. .. Galway. . 

650 7 1 

61 5 6 

- 

- 

611 12 7 

- 

611 12 7 

52 



53. Royal Irish Academy, . 

219 I 11 

33 8 7 

8 13 8 

2 0 0 

263 4 2 

- 

263 4 2 

63 



51. Customs Buildings, . 

825 1 G 

1S7 13 2 

2,556 IS S 

513 2 11 

4,112 16 3 

1.238 11 10 

2,874 4 5 

54 



55. Inland Revenue Buildings. 

915 1 9 

788 17 1 

2.355 3 1 

591 11 0 

4,050 13 S 

286 11 11 

4,301 1 9 

55 



SB. Post Office Buildings 

4,168 10 11 

1.587 3 1 

- 

602 13 0 

0,418 7 0 

116 10 4 

6.301 16 S 

50 



57. Telegraph Buildings, 

1.290 17 10 

520 1 11 


129 3 7 

1,946 3 4 

31 0 10 

1,912 2 6 

57 



5S. Temporary Commissions, 

17 4 3 

17 S 10 

402 5 1 

37 9 6 

474 7 8 


474 7 S 

58 




80 19 1 

3 12 0 

— 

19 G 0 

53 18 1 

— 

53 18 1 

59 



Office. 

60. Ancient Monuments Pre- 

662 1 3 

- 

- 

- 

502 1 3 

3 3 10 

558 17 5 

GO 



61. Royal University, . 

690 1 1 

0 13 

- 

- 

690 5 4 

0 13 4 

695 12 0 

61 



62. Phcenix Parle, . 

8.592 1 I 

38 9 0 

- 

459 0 3 

9,089 IS 4 

732 3 4 

8,357 10 0 

62 




21113 1 

_ 

514 18 1 

2 15 8 

732 7 1 

796 0 9 

— 63 13 S 

63 



meadows Estate. 

64. St Stephen's Green Park, 

1.60S 11 3 

9 1 0 

- 

18 13 4 

1,636 5 7 

28 9 10 

1X07 15 9 

64 



65. Onrragh of Kildare, 

505 0 0 


-- 

- 

565 0 6 

1 0 6 

563 14 0 

65 



66. Ki ngsto wn Harbour, 

6.111 2 1 

20 0 1 

- 

2S6 14 2 

0,720 10 7 

2,538 S 9 

4,182 7 10 

60 



67 Howth Harbour 

1,055 2 0 

1 0 11 

10 0 0 

1 16 G 

1.070 19 5 

417 4 3 

653 15 2 

67 



68.Donaghadec Haibonr, . 

980 3 5 

0 16 8 

- 

13 9 9 

1,000 9 10 

11 4 0 

989 5 10 

68 



09. Duumore Harbour, . 

110 10 1 

0 15 0 


- 

111 5 1 

133 5 10 

7 19 3 

69 



70. A rdglass Harbour, . 

731 10 2 

0 11 1 

- 

23 13 0 

750 3 6 

59 19 11 

696 3 7 

70 



71. Maigue Navigation, . 

53 11 2 

- 

- 

0 IS 0 

54 9 2 

1 10 1 

52 19 1 

71 




. 

_ 

_ 

— 

66 14 0 

— 

66 14 0 

72 



School (Sub-Hoad G.) 











Totals. . . 

77,012 13 5 

13.151 1 9 

10,908 8 

20,506 3 

122,695 0 9 

7,517 7 10 

115.177 12 11 












115,177 12 11 











10 to G.) 





Carried forward, 



169,855 14 9 

32,670 3 6 


NOTE.— But for the loan of Plant from other Hoynl Harbours, tho following additional oharges would have been inourred on 
Howth Harbour, . . £16 JSs. 8<J. 
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appendix (H) to seventy-sixth report of the [1907-1908. 

An Account showing the Receipts and Expenditure of the Commissioners 


(H 1.)— PARLIAMENTARY 


RECEIPTS — continued. 

Brought forward, 

1. Public Works and Buildings — continued. 
Suspense, .... 


. Public Offices Site (Dublin) Act, 1903 (Non - voted 
Account): — 

Received from H. M. Treasury, 


Railways (Ireland) Acts : — 

(a), (6), and ( c ) Vote.— Class I. No. 15. 


£ s. d. £ s. d. I £ 


259,123 5 10 


* 10,000 0 0 


Carried forward, . .. . 

* This amount is repayable by annuities which 


I _ j 330,393 5 10 

are chargeable on Parliamentary Votes. 
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VOTES AND GRANTS — continued. 


EXPENDITURE — continued. 

£ s. 

£ s. d. 

£ s. d . 

Brought forward, 

- 

169,855 14 9 

32,670 3 6 

1. Public Buildings — continued. 




Drainage Works — River Shannon, Sub-Head EL, 

— 

423 4 10 


Royal Visit, 1907, . . . . • . 

— 

946 16 9 

171,225 16 4 

2. Public Offices Situ (Dublin) Act, 1903 ("Non- voted 
Account) : — 




Paid to Contractors (Contract No. 3), . 



8,705 0 9 


.Fees to Architects and Surveyors, 

— 

3,983 19 10 


Subsidiary Contracts, Advertisements, &c., 

— 

437 6 0 


Clerk of Works : Salary, .... 

3. Railways, Ireland : — 

Vote, — Class I. No. 15. 


119 0 0 

13,245 6 7 

(a) Repayments to County Councils under Tramways 
and Public Companies Act, 1883. 

County. Hallway. 




Cavan, . . Cavan aud Leitrim, 



709 18 1 


Clare, . . South Clare, 

— 

2,400 0 0 


„ . .West Clare, 

— 

2,214 17 1 


Cork, . . Cork and Musketry, 

— 

752 19 10 


„ . . Donouglinioro Extension, 

— 

600 0 0 


„ . . Schull and Skibbereen, . 

— 

1,140 0 0 


„ . Timoleague and Courtmacsherry. 

Dublin, . Dublin and Blessington, . 

— 

700 0 0 


— 

372 13 8 


Fermanagh, . Cloglier Valley, 

— 

411 0 8 


Galway, . Loughrea and Attymon, . 

— 

795 6 1 


Kerry, . . Headford and Kenmare, . 

— 

1,200 0 0 


„ . . Killorglin and Valentia, . 

— 

1,400 0 0 


Leitrim, . Cavan and Leitrim, 

— 

2,925 4 0 


Mayo, . . Claremorris and Swineford, 

— 

247 8 2 


„ . . Ballinrobe and Claremorris, 

— 

563 14 7 


„ . . Athenry and Tuam (Extension to 




Claremorris), . 

— 

738 8 9 


Sligo, . . Collooney and Swineford, 

— 

214 3 8 


Tyrone, . Clogher Valley, . 

— 

2,055 3 4 


Wicklow . Dublin aud Blessington, 

(6) Instalments of Annuities in repayment of Advances 


372 13 8 
19,818 11 7 




13,586 4 0 


ber, 1906, ..... 

— 


(£115,833) under Tramways Act, 1895, . 

( c ) Do. do. 

(£500,000) under Railways Act, 1896. and Marine 




Works (Ireland) Act, 1902, 

— ‘ 

26,011 12 0 

59,411 7 7 

Carried forward, .... 

— 

- 

276,552 14 0 
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APPENDIX (H) TO SEVENTY-SIXTH REPORT OF THE [1907-1308. 

An Account showing the Receipts and Expenditure of the Commissioners 


(H 1.)— parliamentary 


RECE I PTS — continued. 


Brought forward, 


4. Railways Aot, 1896, and Marine Works Act, 1902 (Non- 
voted Account) 

Received from National Debt Commissioners, 

„ in reaped of Traffic Receipts, . 


Marine Works Act, 1902. 

Contributions towards Cost of Works : — 

Galway County Council for Falcorrib, . 

Congested Districts Board for Gortnasate, 

Contributions towards General Maintenance Fund : — 
Donegal County Council for Ckdnageragli, 


Do., 

do., 

Downies Bay, 

Galway 

do., 

Kinvarra, 

Do., 

do., 

Roundstoae, 

Do., 

do., 

Cleggan, 

Do., 

do., 

Kilronan, 


Transfer of Expenditure to Miscellaneous Account, 


*13,000 0 0 
1,609 1G 0 


200 0 0 
70 0 0 


IS 16 0 
GG 15 10 
20 10 7 
29 4 9 
5G 0 2 
49 15 11 
88 19 0 


•£ s. 
330,393 5 


15,209 18 


d. 

10 


5, Office of Public Works. Class £1. Vote No 38 : — 
Vote, ... . 


40,568 


0 0 


6. Adjustments affecting the Votes of. Accounts for 
190G-7. 

Public Works and Buildings. 

Sundry Buildings : — 

New Works, ...... 

Maintenance, ..... 

Furniture, . 

Rents, . . . 

Fuel, ...... 

Appropriations in Aid, ..... 


0 2 3 
114 1G 11 
10 15 7 
15 10 2 
10 1 7 
307 7 4 


458 13 10 


Office of Public Works : — 

Travelling Expenses, 

Incidental Expenses,* 

Land Improvement, <kc., Loans, 
Appropriations in Aid, . 


0 5 6 

15 1 2 
149 I 3 


164 


7 11 


Marine Works Act, 1902. 

Contributions towards Cost of Works : 

Galway County Council for Kinvarrn, . 
Refunds — Cape Clear, . 

Do. Kinvarra, 


576 5 9 
0 13 9 
0 8 5 


577 


11 


387,371 14 


3 


0 This amount is repayable by annuities which are chargeable on Parliamentary Votes 

Office off Public Worles, Dublin, 
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1907-1908.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 
of Public Works in the Year ended 31st March, 190S. 

VOTES AND GRANTS— continued. 


EXPEN D1T U RE — continued 
Brought forward, . 

4. Railways Act, 1896, and Marine Works Act, 1902. 
(Non-voted Account) : — 

Railways Act, 1896 : 

Buncrana aud Carndouagh Railway, 

Letterkenny and Burtonport „ 

Coach and Steamer Services : 

Sligo and Behnullet Steamer, . 


Marine Works Act, 1902 
Cape Clear, Co. Cork, 
Liscannor, Co. Clare, 
Falcorrili, Co. Galway, . 
Cleggan, „ 

Renard Point, Co. Kerry, 
Gortnasate, Co. Donegal, 
Portnoo, 

Geneial Charges, 
Maintenance Fund (General), 


I 5. Office of Public Works, Class II. Vote No. 38: — 
Salaries, . .... 

| Travelling Expenses, ..... 

I Incidental do., ..... 

Land Improvement Act aud Land Law Act, 1881, Loans 
Expenses, . .... 

Less Appropriations in Aid, .... 

Net Charge against the Vote, .... 

6. Adjustments affecting the Votes or Accounts for 
1906-1907. 

Public Works and Buildings. 

, Sundry Buildings : — 

Purchase of Sites, 

New Works, 

Maintenance, 

Furniture, 

Rents, 

Fuel, 

Appropriations in Aid, 


Office of Public Works : — 
Salaries, 

Travelling Expenses, 

Incidental Expenses, 

Land Improvement, &c., Loans, 
Appropriations in Aid, . 


Public Offices Site (Dublin) Act, 1903. 
Account), .... 


(Non- Voted 


Balance — Cash, ..... 

Imprests, .... 

Grants undrawn ffom the Exchequer, 

Do., do., Paymaster-General, 


£ s. d. 

£ *. d. 

£ e. d. 

- 

- 

276,552 14 0 

- 

S7 3 8 


- 

3,403 18 0 



3,491 1 8 



712 7 11 




170 6 3 


— 

941 16 5 




665 5 11 




41 6 6 



863 7 6 




608 10 8 




315 8 2 




67 6 8 



— 

7,876 16 8 


31,064 13 0 




2,614 12 1 


— 

284 15 S 


- 

8,130 13 11 



42,094 14 S 


- 

2,703 G 1 




39,391 8 7 

- 

178 3 0 


_ 

2 9 2 



S5 19 10 


— 

16 10 1 




283 2 1 


15 1 8 


4 15 6 



0 6 0 



6 10 0 





_ 

_ 

302 11 10 



324,433 6 4 


22,588 7 11 



350 0 0 


— 

40,000 0 0 




62,938 7 11 



387,371 14 3 


J. L. Collins 

Accountant. 
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APPENDIX (H) TO SEVENTY-SIXTH REPORT OF THE 


[1907-1908. 


(H 2.) — An Account showing the Receipts and Expenditure of the Commissioners 


PUBLIC WORKS I, OAKS 


To Balance, 1st April) 1907, 


„ Public Works Loans : 


.£ s. </. £ s. cl | 

I 

— 23,074 15 0 ; 


Vote of Credit 1906-1907, £700,000 — National Debt Commissioners, 
„ 1907-1908, £700,000— 


. 1 160,000 0 0 

. 1 280,000 0 0 


440,000 0 0 


463,074 15 0 


Office of Public Works, Dublin, 
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of Public Works in the Year ended 31st March, 190S. 


advances. 


Bv Public Works Loans, 


Amount advanced on Loans, viz. : — 


County Councils, .... 

Quarries, Mines, and Miscellaneous, 

Housing of the Working Classes, 

Glebe Loans, 33 & 34 Vic., c. 112, 

Public Health, 37 & 38 Vic., c. 93, 

River Drainage Maintenance, 29 <fc 30 Vic. c. 49, Ac., 
River Drainage, 26 & 27 Vie., c. 88, Ire., 

Land Improvement Preliminaries, 

Lunatic Asylums Buildings, 1 & 2 Geo. IV., c. 33, 
Labourers Acts, .... 

Land Improvement, 10 Vic., c. 32, <fec., . 

National School Teachers’ Residences, 

Dispensary Houses, 

Workhouse Buildings, <kc., 

Acquisition of Small Dwellings, 

Non-Vested Schools and Training Colleges, 

Land Law, 44 & 45 Vic., c. 49, s. 31, 

Agriculture and Technical Instruction Act, 1899, 

Seed Supply, 1908, .... 


8,375 0 0 I 

39,000 0 0 

45,264 0 0 

9,102 0 0 

j 82,478 18 2 

151 17 6 

' 1,091 0 6 

! 1,600 0 0 

17,629 0 4 

! 80,582 19 5 

! 36,270 0 0 

; 7,371 0 0 ! 

I 4,862 0 0 I 

' 14,490 13 0 

7.730 0 0 I 

3,880 0 0 I 

25,266 0 0 i 

i 8,400 0 0 j 

I 41,251 9 8 ! 

L_ 1434,795 18 7 


i 

I 


Balance unissued, 


— 28,278 16 5 

1 463,074 15 0 

___J 

J. L. Collins, Accountant 
O 
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APPENDIX (H) to seventy-sixth REPORT OF THE L1907-190S. 

(H 3.) — An Account showing the Receipts and Expenditure of the Commissioners 


PUBLIC WORKS LOANS 


Rupayment* 
j (Principal and 
Interest). 

Tut 

Is. 







£ 

s. 

d. 

£ 

s. 

cl. 


To Public Works Loans : — 











Amounts received in repayment : — 











County Councils, .... 




13,833 

2 

3 





I.ocnl Boards, ..... 




2,626 

17 

3 





Roads and Bridges, .... 




354 

0 

0 





Inland Navigations, 




292 

11 

7 





Public Buildings, .... 




1,660 

14 

9 





Railways, ..... 




14,485 

16 

8 





Quarries, Mines, and Miscellaneous, 




9,870 

15 

0 





Harbours, Docks, <tc., .... 




19,009 

15 

5 





Agriculture and Technical Instruction Act, 1899, 




741 

4 

3 





Lidiourers’ Dwellings in Towns, . 




11,883 

6 

7 





Artisans’ Dwellings, 




723 

17 

8 





Housing of the Working Classes, 




36,642 

9 

0 





Glebe Loans, 




31,967 

4 

11 





Public Health, ..... 




132,475 

4 

2 





River Drainage Maintenance, 29 <fc 30 Vic., c. 49, &c., 




1,482 

18 

10 





River Drainage, 26 it 27 Vic., c. 88, 




45,509 

17 

11 





Loans per Act 57 Geo. III., c. 34, 




180 

0 

0 





Land Improvement Preliminary Expenses, 




1,610 

0 

7 





Lunatic Asylums Buildings, 




89,157 

1 

2 





Emigration, ..... 




124 

10 

10 





Labourers Acts, ..... 




150,328 

15 

10 





Land Improvement Loans, 




91,030 

0 

10 





National School Teachers’ Residences. 




12,477 

9 

9 





Dispensary Houses, .... 




10,540 

1 

11 





Workhouse Buildings, .... 




9,831 

2 

6 





Acquisition of Small Dwellings, 




2,587 

17 

0 





Non-Vested Schools and Training Colleges, 




5,864 

18 

10 





Land Law, 44 & 45 Vic., c. 49, s. 31, 




64,742 

7 

4 





Land Act Loans, 33 it 34 Vic., c. 46, 




11,569 

17 

8 





Seed Supply Act, 1906, .... 




30,812 

11 

10 












804,419 

12 

4 


To Church Fund Loans : — 











Lund Improvement, .... 




29,607 

15 

10 





Sanitary, ..... 




1,161 

6 

8 





Arterial Drainage, .... 




92 

16 










— 

— 

— 

30,861 

18 

10 









835,281 

11 

2 



(H 4.) — LAND IMPROVEMENT 


Balance from last Account, ...... 

Amount received from Proprietors in Repayment of Preliminary Expenses, 
t> ,1 „ Loans Advances, . . . ’ . 


Office of Public Works, Dublin, 


1 

; £ s. d. 

I 

£ s. d. 

I 

319 11 3 


1,640 2 10 

- 

1,600 0 0 



• 

3,559 14 1 
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1907-1908.] 

>f Public Works iu the Year ended 3 1st .March, 1908. 
REPAYMENTS. 


£ s. <!. ! £ s. d. 


By amount transferred to National Debt Commissioners, 


801,119 12 1 


By amount transferred to Irish Land Commissioners, 


30,861 18 10 


PRELIM TN AIRES, 1907-1908. 


1 

EXPENDITURE. 

£ s. d. j 

£ e. d. 

i Amount paid for Preliminary Investigations, Advertising, Scrivenerv, dec., . j 

- 

1,0)43 10 0 

Amount transferred to Loans Repayments, . . . - • j 

- 

1,610 0 7 

: Balance, 

- 

306 3 6 

. 

1 

3,559 U 1 

1 
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J. I. Collins, Accountant 
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(H 5.)— SEA FISHERIES 

An Account showing the Receipts and Expenditure by the Commissioners of Public Works 



£ s. cl. 

£ s. d 

RECEIPTS. 



Balance from last Account, ...... 

— 

4,344 17 S 

Passage East Pier — contribution received from Department of Agriculture, 

200 0 0 


}1 „ Waterford County Council, 

200 0 0 



■100 0 0 


Portavogie Pier „ Irish Development Grant, . 

1,000 0 0 


.. Sale of Shed, ...... 

25 0 0 




1,425 0 0 

Amounts received in repayment of Loans — 



Greystones Pier, . . . . . . . i 

_ 




171 13 9 



5,941 11 5 


Office of Public Works, Dublin , 


(H 6.J — An Account showing the Receipts and Expenditure by the Commissioners 

MISCELLANEOUS 


RECEIPTS. 

£ s. d. 

£ s. d. 

£ i. i. 

To Balance from last Account, ..... 


- 

19,399 0 0 

1. Deposits for Preliminary Expenses of Loans, &c. : — 
Received, ..... 

- 

- 

630 5 11 

2. Railway and other Arbitration Expenses, 14 & 15 Vic., 
c. 70:- 

Received from Railway Companies and others, to meet 
Expenses of Arbitrations, .... 

- 

- 

631 9 8 

„ 3. Arterial Dbainaoe Deposits, 26 <fc 27 Vic., c. 88, &c. : — 

Received from Drainage Boards on Account of Preliminary 
and other Expenses, ..... 

; 

- 

23 13 8 

Carried forward 


_ 

20,684 9 3 
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(IRELAND) ACT, 1883. 

(Ip eland), during the Year ended 31st March, 1908, pursuant to Act 46 & 47 Victoria, cap. 26. 


£ s. d. ! £ s. d. 


EXPENDITURE. 


. I Expenses of Engineering Stall', 
| Piers — Works — 


Passage East Pier, 
Portnvogie, 


2,146 17 0 ! 

262 17 S : 

j 2,409 14 8 


Balance, 




3,244 0 7 
5,941 11 5 


J. L. Collins, Accountant. 


of Public Works, Ireland, during the Year ended 31st March, 190S. 


SERVICES. 


EXPENDITURE. 

£ I. if. j 

£ s. d. ' 

! 

£ s. d. 

1. Deposits for Preliminary Expenses of Loans, 4c.:— 

Paid, 

- 

- 

653 4 11 

1 2. Railway and other Arbitration Expenses, 14 4 15 Vic., 
c. 70 _ 

Paid to Arbitrators, 4c., . • • • 

- 

i 

990 0 8 

j 3. Arterial Drainage Deposits, 26 4 27 Vic., c. 8S, 4c.: — 
Paid on account of Pees, 4c., 



34 9 7 

Carried forward, 



1,677 15 2 
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APPENDIX (H) TO SEVENTY-SIXTH REPORT OF THE [I9o7-mo*. 

i_H 6.)— Ax Account showing the Receipts and Expenditure of the Commissioners 

MISCELLANEOUS 


it ECEIPl'S — continued. 

Brought forward, 


•1. Inlaud Navigation : — 


Shannon River : — 

Rents, ..... 

Tolls, .... 

Sundries : — 

Sale of Materials, Hire of Plant, Dredging, 


5. Arterial Drainage Maintenance Works: — 

(1) Deel District : — Transferred from Loan, 

(2) Lower Inny District „ ,, 


| £ s. d. 


•20,084 1 J 3 


2,437 IS 7 
3,112 3 7 


210 5 2 


5,760 7 4 


111 5 5 | 
40 12 II 


151 17 6 


6. National Monuments, 32 & 33 Vic., c, 42, and 55 & 5G Vic., 
c. 46 : — 

Dividends on Stock, <fre., ..... 
Sale of Scaffolding ..... 


S73 a 4 
2 17 11 


870 7 3 



| 


Carried forward, 


r 27,473 1 * 
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of Public Works in the Year ended 3 1st March, 190.8. 

SERVICES — continued. 


EXPENDITURE — continued 

Brought forward, 

4. Island Navigation : — 

Shannon River: — 



£ s. d. 

— i 

£ s. u. 

£ s. d. 
1,677 15 2 

Division. 

New Works. 

Salaries, Travel- 
ling and In- 
cidental Expenses 
of Stall'. 

Repairs of Lock 
Houses, Gates, 
Bridges and 
Masonry. 

Repairs of Roads, 
Banks. Paths, 
Drains and 
Dredging. 

Total 


i Limerick, 

£ s. d. 
68 7 1 

« , , 
403 17 0 

£ a. d. 
288 2 5 

£ a. d. 
251 17 11 

£ s. d. 
1,012 4 5 


Kill aloe, 


122 11 5 

268 4 6 

295 2 4 

685 18 3 


; Upper Shannon 

330 19 0 

554 10 1 

1,055 15 4 

316 9 2 

2,257 13 7 


General Charges : — 

Superintendent’s Salary and Travelling Expenses, Repairs and 
Renewals of Buoys and Piles, Boats and Barges, Taxes, . 

3,955 16 3 
2,128 18 8 



6,084 14 11 


5. Arterial Drainage Maintenance Works : — 


(1.) Deel District Final Charges. 
(?.) Lower Imij T District „ 


fi National Monuments, :12 & 33 Vic.,c. 42, an.l 55 & 50 Vic., I 
c. 46 : — 

General Charges — 

I Salary and Travelling Expenses of Inspector of National j 
| Monuments, and Clerk of Works, Caretakers’ Wages, i 

I Incidents, «l’C., . . . . • j 

I Works— 

Deveuish Church and Tower, . . . ; 

Glcndalongh, ... • j 

Monasterboice, . . . . i 

Donaglmiore Church and Tower, . . . . j 

Gallarus Cliurcli, 

Howth Church and Abbey, . • • • i 

St. Columb’s House, Kells, . . . ■ ! 

Kilconnel Church and Abbey, . . . • ! 

Corcomroe Abbey, . . • • i 

Skroen Cliurcli, 

Dingle Monuments, ..... 
Clonmacnoise, 

Inislicaltra, . . . • • ; 

Newtown Abbey, . . . • • • \ 

Rahan Churches, . . . • ■ • 1 

Dvomiskin Round Tower, . . . • I 

Rattoo Church, &c., . . • • • j 

Ross Emily Abbey, . 

Armagh Church, . . . • -I 

j Aghadoe Cathedral and Round Tower, . • 1 

j Holycross Monastery, 

Athas3el Abbey, . . . ■ • j 

North Aran Ruins, . . • • i 

Sleatj' Churches and Crosses, .... 
Killeshin Church, . 

| Labbamolaga, ..... 

; Clones Abbey, Tower, aud Cross, . 

St. Ronan’s Church, Aghalurcher, 

Drumlane Church, 

j IUauntannig, Casliel, and Oratories, 

St. Audeon’s, ... 
i Valentia. ...... 

j Ballintaggart Ogham Circle, . . 

j Donaghmore Cross, . 


Carried forward 


110 1 2 
40 12 1 


0 18 0 
12 8 7 
0 11 6 
0 10 0 
1 10 6 
7 15 6 
2 7 0 
0 7 8 
4 10 0 
0 4 10 
0 17 3 
55 5 2 
0 11 0 
0 5 0 
10 8 
0 8 0 
2 10 0 
2 10 7 
0 5 0 
0 6 0 

0 6 3 

1 14 8 

2 10 0 
0 12 5 

0 12 5 

1 0 0 
0 2 6 

0 7 0 
72 5 8 

1 14 0 
0 1 8 
1 11 6 

0 5 0 

1 10 10 


i 



504 19 7 
8,418 2 11 
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APPENDIX (H) TO SEVENTY-SIXTH REPORT OF THE r I9o7-iuos. 

i H 6 .)— An Account showing the Receipts and Expenditure of the Commissioners 

MISCELLANEOUS 


RECET PTS — continued . 

Brought forward, 

7. Li sen Hall, 4l Vic., c. 1 

Rents, &c , received, . • • 

Value of Mantelpiece transferred to Dublin Castle, 


8. Galway Harbour Receiver’s Account 
Dues, rents, he., . 


. Southern Railway . 

Revenue, after deduction of Working Company’s charge, I 
Rent of Thurles Station, aucl Telegraph Rent, tor year j 
ended 3 1st December, 1907, . . • • I 

Amount received for payment of Baronial Guaranteed 
Dividend.?, . . • • • • ! 


10 Letterkenny Railway: — 

Revenue (after deduction of Working Company’s charge), ; 
for period 1st January, 1907 — 31st December, 1907, . i 


1 1. Ireland Development Grant : — 

G. Government Dredger : — 

Received from Grant, . . . . . . 250 0 0 

Received for Hire, . • • • . I 803 6 6 

Sale of Barge — Kingstown Harbour, . . . 350 0 0 

Insurance — Refunds, . . . . . j 598 12 8 


I. Tralee and Dingle Railway: — 

Received from Grant, . 

N. Engineering and Architectural Expenses :- 
Received from Grant, . . 


12. Light Railways Surplus Revenue Account 


13. Sundry Accounts : — 

Curragh of Kildare — Rents, 

Land Commission (Church Property Department), 

Chief Secretary’s Gardens, 

Board of Admiralty, 

Island Bridge Waterworks, 

Loans Insurance, . . . 

Income Tax, . . 

Contractors’ Deposits lodged with Tenders, 

Drainage Works — Closing Account, 

Railways (Ireland) Act, 1896— Traffic Receipts, 

Marine Works Act, 1902 — Temporary Receipts, 

Dredging Rathmullen Harbour, . . ,£303 11 6 ( 

Dredging Portrush Harbour, . . 279 19 1 J 

Temporary Receipts for Loans, Voted Services, &c., 


ll . Belfast Queen’s College : — ' 

Amount withdrawn from Deposit Account to meet Ex- | 
penditure, . . . 

Transferred from Votes — Class I., Sub-head New Works, j 
Do., Class L, Sub-head Maintenance, j 


117 12 11 
80 0 0 


2,818 8 1 
3,145 0 0 


2,001 19 2 

4,495 S 5 
7 16 6 


234 5 5 
68 16 1 
469 10 9 
36 8 4 
18 9 8 
1,145.17 6. 
930 39 11 
198 10 0 
13 5 0 
1,734 2 3 
185 S 10 
583 10 7 
16,907 9 4 


2,496 1 0 
99 3 8 
11 16 9 


•6 s. d. 
27,473 1 4 


5,963 8 1 ! 


3,252 


6,505 4 1 j 


22,526 13 S 


2,607 1 0 


71,873 OH' 


Office of Public lUor&s. Dublin, 9 th June, 1908. 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND 


of Public Works in the Year ended 31st March, 1908. 
SERVICES — continued. 


EXPENDITURE — continued. 

£ a. d. 

£ s. d. 

Brought forward, 

7. Linen Hall, 41 Vic., c. 1: — 

Rent paid, ...... 

~ 

145 14 10 

Works carried out on portion of premises, 

— 

10 18 9 

8. Galway Harbour Receiver’s Account: — 

Repayment on Account of Advance-Civil Contingencies 
Fund, ....... 


1,500 0 0 

Repayment on Account of Loan. . 

— 

564 9 5 

Salaries, Maintenance of Works, «fcc., 

— 

1,624 15 8 

9. Southern Railway: — 

Interest on Loan, . ..... 


2,600 0 0 

General Charges, ...... 



950 6 3 

Dividends on Baronial Guaranteed Stock, (year to 31st 
December, 1907), . . . 

_ 

3,145 0 0 

10 Lettkrkenny Railway : — 

Sally brook Station — Platform, .... 


21 11 2 

Interest on Loan, ...... 

_ 

3,100 0 0 

General Charges, .... • • 

— 

195 1 6 

11. Ireland Development Grant: — 

G. Government Dredger : — 

Repairs, Fittings, Maintenance, Inspections, «fec., 


1,770 3 6 
4,121 12 9 

I. Tralee and Dingle Railway, .... 

— 

N. Engineering and Architectural Expenses, 

— 


12. Light Railways — Surplus Revenue Account : — 

Expenses — Agents’ Salary and Travelling Expenses, «fcc., . 


140 10 9 

Donegal and Killybegs Railway, . . ( 

Compensation— Inver Glebe Land, . . j 

13. Sundry Accounts : — 

Curragh of Kildare — Payment to Commissioners of Woods 
and Forests, . .... 

; 

1 10 0 
203 15 5 

Land Commission (Church Property Department), . 

— 


Chief Secretary’s Gardens, ..... 

— 

475 9 10 

Loans Insurance, . 

— 


Income Tax, . . . * 

— 

944 6 1 

Lougmoadow and Inchicore Estate, Phcenix Parle 

— 


Contractors’ Deposits refunded, .... 

— 

162 10 0 

Drainage Works — Closing Account, Paid to His Majesty’s 
Exchequer, ...... 

Railways (Ireland) Act, 1896— Traffic Receipts — Transfer 
in Aid of Grant, ..... 

_ 

13 5 0 

_ 

1,734 2 3 

Marine Works Act, 1902 — Maintenance Fund Charges 
transferred, ...... 

_ 

36 15 3 

Marine Works Act, 1902 — Temporary Charges, . 

— 

91 7 1 

Dredging Rathmnllen. Harbour, . . £303 11 6 ( 

„ Portrush Harbour, . 279 19 1 j 

Temporary Receipts discharged, 

- 

583 10 7 
15,372 15 0 

14. Belfast Queen’s College : — 

Expenditure on Works : — 

Chemical and Pathological Buildings, . 

Physiological Department — Additions, . 

Medical Class Room, ..... 

- 

1,178 5 4 
893 5 10 
259 10 1 
108 11 2 

Boundary Railing and Gate Lodge, 

— 

12 15 0 

Physics and Engineering Laboratory, . 

£ s. d. 


p , / Cash, . 19,825 16 10 1 

Balance, . . j ImprestS) . 35 0 0 / 




52,012 4 1 
19,860 16 10 


J. L. Collins, Accountant. 

P 
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APPENDIX (H) TO SEVENTY-SIXTH REPORT OF THE [1907-1908. 

(H 7.) — Arterial Drainage. — 

These Works are executed by District Boards in 


Distriotfl. 

Counties. 

Date when Award < j 
made final. j 

Area of 
Flooded or 
Injured Lands, 
which have 
been Drained 
or Improved, 
tatute Measure. 

per Acre 1 Increase in the 
to Annual Letting 

Proprietors, ! Value 

of tile ' of these Lands, 
Drainage, caused by 

including 1 Drainage. 
Interest, Ac. 

Amount of 
Instalments 

half-yearly, 
to repay Cost, 
with Interest, 
after deducting | 
Redemptions. 

\i 

■!{ 

|| 





A. R. P. 

£ x. d. j 

£ s. d. 

£ a. d. 



Atbboy River, . 

Meath. 

4th April, 1869,. 

1,388 0 27 

8 0 5 

569 16 0 

a- 

« 


Ballinacourty, 

Limerick, . 

2nd Oct.., 1875, . 

179 0 5 

7 1 8 

82 5 1 

{ u- 

a 


Ballyadams, 

Queen’s, . 

9th Oct., 1883. . 

833 2 0 

4 5 8 

201 15 0 

27 6 2 

44 


Ballycolliton, 

Tipperary, 

9th Oct., 1891, . 

287 1 19 

4 14 6 

93 7 8 

| 36 16 9 

11 

a 


BallynacaiTig, 

King’s and Queen’s, . 

9th April, 1868, . 

2,502 1 23 

2 7 5 

516 U 0 

... 

* 


Ballyteigue & Kilmore, 

Wexford, . 

9th Oct., 1888, . 

3,932 3 22 

3 9 10 

1,335 4 9 

313 9 3 

32 


Baltracey, . 

Kildare, 

13th Mar., 1875, 

1,955 2 30 

4 0 5 

568 4 3 

! “= 

a 


Barnakyle, . 

Limerick . 

3rd April, 1883, 

1,017 1 32 

9 15 1 

607 19 9 

\ 145 12 7 
( 30 10 8 

22 


Boolinarrig, 

King’s, 

27th Mar., 1875, 

926 8 20 

3 7 1 

197 12 8 

{ := 

« 


Brickey River, . 

Waterford, 

26th Sept., 1870, 

829 1 20 

5 4 3 

297 2 1 

— 



Bride River, 

Cork, 

9th Oct., 1882, . 

1,269 3 4 

6 15 8 

531 3 2 

97 13 5 

41 


Bunkey, 

Limerick, , 

8th Oct., 1898, . 

868 1 20 

1 19 2 

138 2 5 

( 7 14 11 

l 32 6 10 

l 

25 


Camoge, 

Limerick, . 

25th Sept., 1876, 

1,260 3 0 

9 3 1 

577 4 8 

175 15 8 

23 


Carrigrohane, &c., 

Cork, 

2nd April, 1900, 

624 2 20 

7 12 1 

250 13 6 

118 14 9 

55 


Clodiagh lliver, . 

Tippevary, 

30th May, 1872, 

1,657 1 4 

4 3 7 

398 6 7 

«- 

(7. 


Cashen, 

Kerry, 

9th Oct., 1890, . 

4,784 2 19 

2 2 0 

583 14 4 

194 13 2 

36 


Connell, 

Kildare, . 

19th Jan., 1870, . 

747 2 0 

3 0 5 

171 12 2 

a- 



Currygrane, 

Longford, . 

9th Oct., 1882, . 

114 3 37 

5 9 4 

27 14 1 

7 9 0 

41 


Derrinlougb, 

King’s, . 

8th Oct., 1874, . 

622 0 30 

3 6 5 

143 15 4 

{ H 

a 


Doohyle, 

Limerick, . 

9th Oct., 1871, . 

409 2 32 

6 2 7 

145 9 2 

a_ 

a 


Douglas River, . 

Carlow, . 

31st Mar., 1875, 

3,088 2 0 

4 7 3 

922 18 0 


J 


Dnnderry, . 

Meath, 

8th Oct., 1907, • 

1,657 1 34 

5 1 8 

407 1 11 

210 8 10 

70 


Elphin, 

Roscommon, 

26th Mar., 1872, 

3,395 3 12 

4 11 2 

1,036 1 10 


a 


Farney Bnoge, . 

Tipperary, 

31st Mar., 1908, 

540 2 20 

1 6 10 

47 11 0 

23 11 0 

44 


Follistown, 

Meath, 

9th Oct., 1888, . 

201 3 32 

5 2 1 

59 S 8 

f «— 

\ 7 15 4 

6 


Do,. 

Do., 

9th Oct., 1891, . 

— 

- ' 

- 


a 


Frankford River, 

Kings, . 

27th Mar., 1875, 

1,204 2 0 

6 5 3 

414 16 0 

1 l- 

« 


Do., 

Do, 

4th April, 1 884, 

_ 

- 

- 

8 18 2 

8 


Garristorvn and Dclvin, 

Meath and Dublin, 

3rd April, 1882, 

3,222 0 13 

1 9 4 

461 3 0 

{ 94° 9 0 

4 


Glasheen, . 

Cork, 

4th April, 1889, 

133 1 0 

10 9 4 

111 15 3 

{ 3^15 10 

7 



Carried forward, 


39,616 2 35 

- 

j 10,901 13 10 

1,565 1 4 





a These charges hare expired. 
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26 & ‘27 Vic., c. 88, &c. 

accordance with the Provisions of the above Acts, 
thereon, for the Year ended 31st March, 1908. 


~i 







Receipts (Principal and Interest). 






















charged to 

• 











including interest 

Public Works, 

charged on 

Lands. 

To 


For year 


Total 

to 


Districts. 


Award. 






3 1st March. 




31st March, 





Drainage Board. 




11107. 


March, 1008. | 

1008. 




£ S. 

d. 

£ s. d. 

£ 


d. 

£ s. 

d. 

£ s. 

d. 1 

£ 

«. 

d. 



11,141 16 

2 

~ 

11,141 

16 

2 

15,952 14 

5 

~ 


15,952 

14 

5 

Athboy River. 


| 1,268 3 1 

10 i 

- 

1,268 

3 : 

10 

1,775 11 

9 

- 


1,775 

11 

9 

Ballinacourty. 


3,660 8 

0 

89 10 0 

3.570 

18 

0 

4,197 8 

8 

525 2 

3 

4,722 

10 1 

11 

Ballyadams. 


| 1,491 8 

0 

( 67 10 O 

\ *66 0 0 

J 1,357 

18 

0 

1,567 10 

6 

66 0 

8 

1,633 

17 

2 

Ballyeolliton. 


5,975 9 

1 

- 

5,975 

9 

1 

8,461 10 

1 

- 


8,461 

10 

1 

Ballynacarrig. 


13,741 5 

0 

- 

13,741 

5 

0 

11,867 17 

5 

443 12 

2 

11,811 

9 

7 

Bally teigue and Kilmore. 


| 8,211 1 

2 

350 15 2 

7,860 

6 

0 

11,532 0 

5 

- 


11,532 

6 

‘ 

Baltracev. 


| 8,186 17 

9 

*609 12 7 

7,577 

5 

2 

10,398 4 

6 

347 0 

6 

10,745 

5 

0 

> Barnakyle. 


f2,350 0 

0 

" 

2,350 

0 

0 

1,963 6 

1 

92 16 

4 

2,056 

2 

5 

) 


| 3,107 2 

4 

- 

3,107 

2 

4 

4,346 6 

5 

- 


4,346 

6 

5 

Boolinarrig. 


4,323 12 

0 

- 

4,323 

12 

0 

6,163 14 

7 

- 


6,163 

14 

7 

Brickey River 


8,721 8 

3 

106 2 6 

8,615 

» 

9 

7,999 10 

3 

1,970 16 

4 

9,970 

6 

7 

Bride River, 


J 1,763 8 

0 

50 O 0 

1.713 

8 

O 

1,224 4 

5 

314 15 

3 

1,538 

19 

8 

B unkey. 


11,745 19 

6 

200 0 0 

11,545 

19 

6 

16,523 4 

6 

366 15 

4 

16,889 

19 

10 

Camoge. 


14,749 10 

9 

- 

4,749 10 

9 

1,537 17 

3 

286 0 

6 

1,773 17 

9 

Carrigrohane, &c. 


6,938 11 

6 

- 

6,938 

11 

6 

9,861 9 

3 

- 


9,861 

9 

3 

Clodiagh River 


10,054 16 

0 

- 

10,054 

10 

0 

9,349 1 

2 

495 5 

4 

9,844 

6 

6 

Cashen. 


2,482 13 

0 

- 

2,482 

13 

0 

3,533 1 

3 

- 


3,533 

1 

3 

Connell. 


628 15 

0 

- 

628 

15 

0 

729 15 

9 

18 0 

0 

747 

15 

9 

Currygrane. 


| 2,105 12 

9 

40 0 0 

2,065 

12 

9 

2,950 0 

i 

- 


2,950 

0 

1 

Derrinloogh. 


2,513 6 

0 

_ 

2,518 

6 

0 

2,216 5 

6 

- 


2,216 

5 

6 

Doohyle. 


jj 13,663 6 

8 

190 0 0 

13,473 

6 

8 

19,591 11 

1 

- 


19,591 

11 

1 

Douglas River. 


8,596 12 

10 

178 18 9 

8,417 

14 

1 

- 


- 





Dunderry. 


' 15,940 17 

0 

458 0 0 

15,482 

17 

0 

22,009 8 

6 

- 


22,009 

a 

6 

Eiphin. 

724 11 

7 

_ 

724 

11 

7 

_ 


- 


- 



Farney Bridge. 

1,031 12 

0 

- 

1,031 

12 

0 

1,367 1 

11 

15 10 

8 

1,382 

12 

7 

FolHstown 


403 13 

0 

45 0 0 

358 

13 

0 

471 11 

6 

- 


471 

11 

6 

Do. 


} 6,746 8 

4 

80 0 0 

6,666 

8 

4 

9,604 9 

2 

- 


9,604 

9 

2 

Frankford River. 

675 17 

4 

- 

875 

17 

4 

1,080 15 

10 

17 14 

9 

1,098 

10 

7 

Do. 

| 4,948 15 

0 

225 0 0 

4,723 

16 

0 

6,542 14 

5 

188 18 

O 

6,731 

12 

5 

Garris town and Delvin 

j 1,394 19 

0 


1,394 

19 

0 

1,526 19 

2 

63 11 

8 

1,590 

10 

10 

Glasheen , 


f 167,137 16 10 
\ +2,350 0 0 

| 2,766 9 O 

166,731 

7 

10 

195,845 17 

10 

1 5,161 19 

J 

9 

201,007 

17 

7 



* Refunded by Drainage Board, being portion of advances not expended. + Issued out of the Church Fund, 

tin addition to this amount there tvas expended a sum of £525 7 s. 5 d., being the moiety of cost of county road bridges, such sum having 
been received from county and paid over to Drainage Board. 
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APPENDIX (H) TO SEVENTY-SIXTH REPORT OF THE [1907-1908. 


(H 7.) — Arterial Drainage.— 

These Works are executed by District Boards in 
Schedule. — Abstract of Final Awards, and Receipts 


Districts 

Counties 

I Area of i 

Flooded or 

^ . . i Injured Lauds, 

Date when Awards ^, licll i, ave 

made Onal. bPe „ Drained | 

or Improved, j 
Statute Measure ! 

per Acre to ] 
Proprietors | 
of the ! 
Drainage, 
including j 
Interest, &c. j 

Increase in the ] 
Annual Letting [ 
Value | 

of these Lands, j 
caused by 
Drainage . 

1 

Amount of j 
Instalments ] 
pavahlo 1 

half-yearly, 1 
to repay Cost, 1 
with Interest, j 
after dedneting | 
Redemptions. 1 

■|1 

'is 





A. K. r. j 

,S s. d. 

£ s. d. 

£ .. 0. | 




Brought forward, 


9,616 2 35 

- 

0,901 13 10 

1,565 1 4 ] 



O-...- . ' . 

Limerick, . 

4th April, 1890, . 

2,250 3 24 

5 9 4 

544 9 0 I 

166 10 8 

35 


Gully 

Queen's, . 

4th Oct., 1873, . 

1,064 0 10 

4 4 11 

242 13 9 ! 


a 


Gully Upper, , 

Queen’s, . 

14th Mar., 1876, 

508 1 18 

4 13 7 

129 12 2 

22 18 8 

22 


Hogan's Pass, 

Tipperary, 

9tli Oct., 1886, . 

855 1 29 

5 13 0 

288 13 10 

99 1 1 6 

28 


Inny, Upper, . \ 

Meath, Westmeath, 
Longford, & Cavan, 

J 4th April, 1881, 

1,675 2 7 

7 8 3 

2,780 2 4 

1,501 9 8 

37 


Island Lakes and 1 
Glore River. j 

Mayo, 

2nd April, 1875, 

1,457 0 32 

5 16 6 

443 5 0 

39 13 10 

19 


Kildare, 

Kildare, . 

29th Sept., 1877, 

•2,347 3 30 

3 116 

506 7 10 

f «- 
l «- 

a 


Killard, 

Cork, 

9th Oct., 1894, . 

201 1 0 

9 4 1 

153 15 3 

45 19 10 

44 


Kilmastulla, 

Tipperary, 

26th July, 1870, 

1,681 1 18 

6 10 7 

582 12 2 


0 


Laracor. 

Meath, 

3rd April, 1880, 

879 1 22 

7 0 7 

204 12 10 

102 0 10 

34 


Lerr River, 

Kildare and Carlow, . 

9th Oct., 1885, . 

1,684 3 20 

16 8 11 

636 5 0 

96 12 10 

51 


Lough Erne, . J 

Cavan, Donegal, Fer- 
managh, & Monaghan, 

1 4th April, 1891, 

15,327 0 36 

11 16 11 

4,716 11 0 

2,745 18 9 

64 


Do. (Navigation), 

Do., 

- 

— 

- 

~ 

550 6 5 

8 


Lough Oughter, . 

Cavan, 

4th April, 1878, 

3,077 1 30 

5 111 

840 16 9 

195 0 10 

28 


Milford, 

Cork, 

8th Oct., 1887, . 

1,015 0 10 

8 14 9 

469 0 7 

165 2 8 

30 


Morning Star, Upper, 

Limerick, . 

4th April, 1888, 

830 2 35 

8 12 9 

356 1 0 

173 9 9 

31 


Muikear River, . 

Limerick, . 

20th Sept.., 1877, 

3,250 2 24 

9 4 1 

923 9 11 

298 17 7 

•26 


Nanny River, 

Meath, 

4th April, 1888, 

7S4 3 0 

10 5 1 

585 15 2 

178 13 0 

31 


Do., Upper, . 

Do., 

4th April, 1888, 

163 1 20 

6 7 9 

72 1 1 2 

26 1 10 

81 


Owenroe, 

Do., 

4th April, 1888, 

2,207 2 0 

5 0 9 

891 7 6 

260 14 9 

31 


Pallas River, 

Tipperary, 

8th Oct., 1907, . 

040 0 10 

3 2 0 

210 i a 

72 17 3 

70 


Parsonstown, 

Tipperary and King’s, 

25th Sept., 1874, 

2,719 0 1 

4 4 6 

650 19 5 

201 5 4 

18 


Qoinagh, 

Carlow, 

19th Jan., 1870,. 

680 3 0 

3 13 5 

| 208 1 5 


a 


Rathangan River, 

| Kildare, . 

4th April, 1883, 

8,864 2 3 

8 12 5 

.3,044 19 10 

1,158 16 1 

43 


Rathdo-wney, 

| Queen’s, . 

9th Oct., 1868, . 

413 1 39 

6 6 1 

j 189 0 4 

«- 

“ 


Silver River, 

1 King’s & Westmeath, 

8th Oct., 1870, . 

1,092 2 30 

3 12 8 

215 10 9 

»- 

a 


Sixmilebridge, 

: Clare, . . 

4 th April, 1871, 

2,595 0 4 

7 13 2 

1,229 14 11 

a- 



Stoneyfbrd River, 
Suck River, 

Kildare, . 

Galway & Roscommon 

9th Oct., 1884, . 
22nd Oct,, 1895. 

3,864 0 0 
16,500 1 14 

8 18 3 
8 7 1 

1,550 15 LO 
3,013 12 2 

465 2 5 
*1,139 8 0 
+1,315 16 5 

48 

55 

55 


Do. (Catchment Area) 

Do., 

_ 

_ 

_ 

| - 

292 10 0 

' 


Swanlinbar, 

Cavan, 

23rd Mar., 1880, 

265 2 19 

7 6 0 

; 133 15 2 

a- 

a 


Swilly Burn, 

Donegal, - 

9th Oct., 1886, . 

1,404 2 19 

6 2 1 

| 485 5 8 

113 6 5 

28 



Carried forward 


129,759 3 19 


■37,207 13 6 

12,993 12 9 

— 

— 


a These charges have expired. * Payable by proprietors. t Payable by occupiers. 
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1907-1908.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


26 & 27 Vic., c. 88, &e. 

accordance with the Provisions of the above Acts, 
thereon, for the Year ended 31st March, 1908. 


— 


1 

Portion of 

"j 


; 

Receipts 

Principal and Interest). 



Advanced, 
including interest 
to date of 

charged to 
Counties for 
Public Works, 
or refunded by | 
Drainage Hoard. 

Amount | 

Imrged on lands. . 

To 

31st March, 

ended 3lst 
March, 1!I08. 

Total to 
31st March, j 
1U0S. 

1 

Districts. 

"i 

£ S. 

l. j 

£ s. 

1, 

£ S. 

/. 

£ s. d. 

£ s. d. 

£ s. </. ; 



(167,137 16 
/2,350 0 

0 

0 < 

1 

[• 2,756 9 

0 

66,731 7 10 j 

95,845 17 10 

5,161 19 9 

201,007 17 7 j 



13,391 7 

o! 

r 513 0 
\ *575 12 

0 

6 

| 12,302 14 


13,175 10 3 j 

804 14 4 

13,980 4 7 

Greanagb. 


| 4,517 11 

6 j 

- 


4,517 11 

6 j 

6,482 7 2 

- 

6,432 7 2 

Gully. 


2,447 15 

2 1 

70 0 

0 

2,377 15 

2 

3,358 2 6 

252 19 3 

3,611 1 9 

Gully. Upper. 


5,356 12 

» 

f 214 4 
\ *300 0 

0 

0 

| 4,842 8 

0 

5,498 9 5 

378 15 4 

5,877 4 9 

Hogan’s Pass. 


92,496 5 

° 

f 2,192 13 
\ *3,750 0 

6 

0 

: 86,553 12 

0 

103,680 19 6 

3,411 1 1 

107,092 0 7 

Inny, Upper. 


8,704 13 


( 215 0 

\ *150 0 

0 

0 

| 8,339 13 

7 

13,520 2 6 

377 4 8 

13,897 7 2 j 

\ Island Lakes and G'ore 
[ River. 


| 8,657 4 

6 

260 0 

0 

8,397 4 

6 

11,398 15 5 

- 

11,398 15 5 j 

Kildare. 


1,852 6 

8 

- 


1,852 6 

8 

1,025 0 0 

95 2 4 

1,120 2 4 

Killard. 


10,980 7 

8 

- 


10,980 7 

8 

15,384 19 11 

- 

15,384 19 11 

Kilmasbulla 


6,217 12 

O 

35 15 

4 

6,181 17 

6 

7,283 9 6 

559 6 10 

7,842 16 4 

Laracor. 


27,916 2 

0 

202 0 

0 

27,714 2 

0 

39,549 13 0 

193 5 8 

39,742 18 8 

Lerr River. 


181,557 16 

0 

- 


181,557 16 

» 

142,822 0 2 

6,549 14 9 

149,371 14 11 

Lougli Erne. 


y 17,197 14 

0 

17,197 14 

0 

Nil. 


22,012 16 8 

1,100 12 10 

23,113 9 6 

Do., Navigation. 


16.188 4 

0 

_ 


16, 18S 4 

0 

22,201 1 5 

412 13 0 

•22,613 14 5 

Lough Ousliter. 


8,871 14 

6 

_ 


8,871 14 

6 

8,330 1 1 2 

389 5 6 

8,719 16 8 

Milford. 


7,425 0 

0 

250 0 

0 

7,175 0 

0 

6,980 6 2 

329 4 3 

7,309 10 5 

Morning Star, Upper. 


30,779 0 

0 

864 1 

0 

29,914 19 

0 

42,569 7 10 

2,781 4 11 

45,350 !2 9 

Mulkear River. 


8,663 5 

7 

J 544 0 

0 

1 8,048 6 

0 

8,545 15 7 

356 0 1 

8,901 15 8 

Nanny River. 


1,043 12 

0 



1,043 12 

0 

961 1 0 

54 7 1 

1,015 8 1 

Do. Upper. 


11,468 12 

6 

346 16 

6 

11,121 16 

0 

10,922 7 7 

612 4 4 

11,534 11 11 

Owenroe. 


2,914 9 

5 

_ 


2,914 9 

5 

- 

- 

- 

Pallas River. 


11,699 17 

1 

150 0 

0 

11,549 17 

1 

16,195 0 2 

374 3 2 

16,569 12 4 

Parsonstown. 


2,700 18 

8 

*200 0 

0 

2,500 18 

8 

3,782 11 1 

- 

3,782 11 1 

Quinagh. 


77,607 6 

9 

1,185 0 

0 

76,422 6 

9 

73,527 18 4 

2,668 16 0 

76,196 14 4 

Rathangan River. 


2,648 6 

3 



2,648 6 

3 

3,764 8 7 

- 

3,764 8 7 

Ratlidowney. 


3,971 2 

9 

- 


3,971 2 

9 

5,690 1 5 

- 

5,690 1 5 

Silver River. 


20,328 13 

11 

424 1 

8 

19,904 12 

3 

28,814 2 7 

- 

28,814 2 7 

Sixmilebridge*. 


32,230 0 

0 

f 1,645 11 

10 

j- 29,984 8 

2 

33,323 3 4 

1,045 19 0 

34,369 2 4 

Stoneyford River. 


j A139,792 9 

5 

1,939 6 

6 

137,853 2 

11 

82,040 2 9 

L 6,447 17 7 

99,088 0 4 

Suck River. 


13,000 0 

0 

13,000 0 

0 

_ 


8,820 0 0 

585 0 0 

9,405 0 0 

Do. 


2,082 5 

6 

143 0 

0 

1,939 5 

6 

2,999 1 5 

- 

2,999 1 5 

Swanlinbar. 


9,230 13 

5 

f 637 18 
\ *14 0 

9 

8 

| 8,578 14 

0 

9,564 10 9 

219 15 4 

9,784 6 1 

Swilly Burn. 

1 1951,076 1 

_ U f 2,350 0 

10 

0 

[50,447 4 

10 

902,979 12 

2 

950,670 4 0 

45,161 7 1 

995,331 11 1 



* Refunded by Drainage Board, being portion of advances not expended. 
/'Issued out of the Church Fund. 

tj Jn addition an expenditure of £15,000 was met out of free grant. 
h In addition an expenditure of £60,000 was met out of free grant. 
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APPENDIX (H) TO SEVENTY-SIXTH REPORT OF THE [1907-1908. 


(H 7.) — Arterial Drainage.— 

These Works are executed by District Boards in 


Schedule. — Abstract of Final Awards, and Receipts 


Districts. 

Counties. 

Date when Awards 
made final. 

Area of 
Flooded or 
Injured Lauds, 
which have 
been Drained 

Improved, 

Statute 

Measure. 

Cost per 

Proprietors 
of the 
Drainage, 

inoluding 

Interest. 

&C. 

Increase 
in the 

Annual Letting 
Value of 
these Lands, 

by Drainage. 

Amount of 
Instalments 
payable 

to repay Cost, 
^ with 

after deducting 
Redemptions. 

f| 

jj 

|f 

34 

ll 

|i 

4 

t 




a. r. r. 

£ s. d. 

£ S. 

d. 

£ s. d. 



Brought forward, 


129,759 319 

- 

37,207 13 

6 

12,993 12 9 

- 

Torrent ltiyer. 

Tyrone, . 

3rd April, 1875,. 

453 1 10 

11 7 1 

336 18 

0 

{ ;= 

a 

Tory Hill, . . 

Limerick, . 

3rd April, 1878,. 

981 3 2 

6 4 6 

434 13 

4 

{ z 

a 

Tnamore, 

Cork, 

9th Sept., 1890, . 

320 0 17 

6 2 9 

243 18 

4 

| 52 14 5 

9 

Triogue, 

Queen’s, . 

3rd April, 1 905, . 

339 2 25 

5 9 7 

142 9 

4 

60 9 8 

38 

Ward River, 

Dublin and Meath, . 

4tl» April, 1883, . 

886 0 18 

7 10 1 

314 7 

3 

125 12 6 

43 


Total charg 

e against districts, 

182,740 3 17 

Average 
6 19 4 

38,680 0 


13,232 9 4 



a These charges have expired. 

Office of Public Works, Dublin, 1«< July, 1908. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



1907-1908.] 


COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


107 


26 & 27 Vic., c. 88, &e. 


accordance with the Provisions of tlio above Acts. 


thereon for the year ended 81st March, 1908. 



] 

Total 
Amount 
advanced, 
including 
Interest, 
to Date of 
Award. 

Portion of 

Advances 
charged to 
Counties 
for 

Public Works, 
or refunded 
liy Drainage 

Amount 
charged 
on Lands. 

Receipts (Principal and Interest). 

Districts 

Total to 
31st March, 
1907. 

For year ended 
31st March, 
1308. 

To 

31st March, 
1908. [ 

' 


£ *. J. ! 

£ S. d. 

£ s. d. 

£ S. d. 

£ s. d. 



( 951,076 1 10 ! 



950,670 4 

45,161 7 1 

995,831 11 1 




J ’ 







j. 5,332 1 6 

187 10 0 

5,144 11 6 

7,517 2 

- 

7,517 2 3 

Torrent River. 


| 6,110 13 8 

- 

6,110 13 8 

• 8,8 IS 11 10 

| 

- 

8,349 11 10 

Tory Hill. 


l 2,033 15 0 

70 0 0 

1,963 15 0 

1 

2,227 12 5 

86 4 6 

2,313 16 11 

Tramore. 


1,861 0 6 

_ 

1,861 0 6 

203 11 2 

103 17 81 

307 8 10 

Triogue. 


6,845 17 0 

196 19 0 

6,648 18 9 

7,078 4 10 

' 251 5 0 

7,324 9 10 

Ward River. 


973,260 o 5 

1 







/2,350 0 0 








975,610 5 5 

j 50,001 13 10 

924,708 1 1 7 

076,041 6 £ 

! 45,602 14 3 




i Issued out of Church Fund. 


J. L- Collins, Accountant. 
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APPENDIX I. 


Statement showing the Purposes for which Advances of Public Money are made by 
the Commissioners of Public Works in Ireland, with the Rates of Interest and 
Periods of Repayment. 





Purpose of Loan. 

Authorising Acts. per cent, on 31sl 

March, 1908. 

Maximum Period of Repayment. 


Local Loans Fond. 


Loans secured on Local Rates. 


1. County roads, bridges, and 

1 & 2 Win. 4, c. 33, s. 


f 30 years. 


court-houses. 

23, amended by 32 & 
33 Viet., c. 74, s. 1. 


1 

1 


2. Courthouses erected by the 

G <fc 7 Wm. 4, c. 116, s. 


1 year from 

completion of 

Board. 

70. 

1 


works. 

A. Bridges between counties, 

1 & 2 Wm. 4. c. 33, i 
amended by 4 & 5 Wm. i 
4, c. 61, 2 & 3 Viet., c. ! 
50, and 30 Ji 31 Viet., 
c. 50. 

! 

30 years. 


4. Public works generally, includ- 
ing commercial harbours, 
docks, canals, and bridges 

1 & 2 Wm., 4, c. 33, with 
local or special Acts. 


25 years. 


Not exceed- 



other than county bridges. 


ing 



5. Fishery piers and harbours, 

9 Viet. c. 3, and 29 and 

30 years, 3!, 

25 years. 


construction of. 

30 Viet., c. 45. 




C. Loans to Trustees of Lis- 

43 & 44 Viet., c. 14, s. 


12 years. 


tricts carried out under the 
Act 5 & G Viet., c. 89. 

13. 




7. Repairs of fishery piers, 

16 & 17 Viet., c. 136, 


1 year from 

completion of 


sec. 11. 


works 


8. Maintenance of navigation 

19 & 20 Viet., c. 62, . 


Ditto. 


woi’ks. 





9. Emigration, 

45 & 46 Viet., c. 47, 


20 years. 



30 „ 


10. Public Buildings — 





(a) Public Libraries, 

40 & 41 Viet., c. 15 & 


25 years. 


c. 54. 



(b) Reformatories, 

44 & 45 Viet., c. 29, 

"I Not exceed- 

| 




1. “g 
( 30 years. 34 

j- 35 years. 


(c) Industrial Schools, . 

4S Viet., c. 19, 

J 35 „ 4 

J 


11. ^Dispensary houses, erection of, 

42 & 43 Viet., c. 25, 


' 50 years. 


12. ^Lunatic asylums buildings, 

1 & 2 George 4, c. 33., 


50 years. 


erection of, &c. 

8 & 9 Viet., c. 107, 
18 & 19 Viet., c. 109, 
40 & 41 Viet., c. 27, 
56 &57 Viet., c. 65, and 
61 & 62 Viet., a 54. 




13. t Housing of tbe working 

53 & 54 Viet., c. 70, 


50 years. 


classes. 

Not exceed- 




14. Sanitary improvements, 

Public Health Acts, 

ing 

50 years. 


Water supply, sewerage, 

37 & 38 Viet., c. 9, s. 

30 years, 3i 


&c. 

43, 41 & 42 Viet., c. 52, 
and 59 <t 60 Viet., c. 54, 
s. 29. 

50 „ 3| 



15. * Workhouse Buildings, 

61 & 62 Vic., c. 37, s. 61, 


50 years. 


16. Small Dwellings Acquisition, 

17. Agriculture and Technical 

62 (Si 63 Vic., c. 44. 
! 62 & 63 Vic , c. 50, 


30 years. 


Instruction. 





° In these cases the periods allowed vary from 15 to 60 years, according to the objeot of the loan, 
t In the case of loans made to private borrowers under this Aot, the period, is limited to 40 years. 
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Pui posc of Loan. 

Authorising Acts. 

Rate of Interest per 
Cent. 

ir-iximnm Period 
Repayment. 


Local Loans Fund. 



Loa 

ns not secured on Local Rates. 


1. Arterial drainage works, . ! 

26 & 27 Viet., c. 88, 

4 during progress 

35 years. Compound 

! 

2S tfc 29 Viet., c. 52, 

of works, subse- 
quently 3.1. 

sum (Principal, with 


37 & 38 Viet., c. 32, 

interest during pro- 


43 & 44 Viet., c. 27. 

gross of works) re- 



payable by annuity 




ot £6 10s. per cent. 




for 22 yeai-3, or £5 




per cent, for 35 




years. 


29 & 30 Viet., c. 49, . 

5 

Various periods, not 




usually exceeding 




12 years. 

3. Rail ways and Tramways, Harbours, 

1 & 2 Wm. 4, c. 33, and 

4 

25 years. 

Docks, Canals, <fce. 

Tramways Act, 1883. 

f Si 

30 „ 

3a. Loans under the Harbours and 

1 

Passing Tolls Act. 1861. 


\ H 

50 „ 

With collateral security of 

1 

property. 



30 „ 

Without collateral security, 


X H 

50 „ 


'l & 2 Wm. 4, C. 33. 

5 

3 years from com- 

also Land Law Act, 1881). 



pletion of works. 

5. Loans to Pier Authorities created 

Shannon /Act, 1885, 

Not less than 

50 years. 

by Shannon Act, 1885. 


H 


<5 Glebe houses, erection of, and 

33 & 34 Viet., c. 112. 



purchase of land, &c. 

34 & 35 Viet., c. 100, and 

34 


Expiring Laws Con- 



tinuance Acts. 



7. Land improvement preliminary 

10 Viet., c. 32, s. 1 5, 

— 


expenses. 




8. Land improvement : — 


(about) 34 

22 years. 

Loans to landlords — 

10 Viet., c. 32, . 

(a.) For sub-soiling, trenching, 

irrigation, embanking, fencing, 
and reclamation of waste lands. 








(about) 34 

33 „ 

(A.) For farm buildings, houses, and 

10 V ict., c. 32, 

offices, scutch mills, labourers’ 
dwellings, and planting. 

29 & 30 Vic., c. 40, 



10 Viet., c. 32, s. 7, and 

(about) 34 

22 „ 

(c.) For labourers’ cottages erected 

by order of Land Commission. 

Land Law Act, 1881, 



s. 19. 

Si 


9. Rational school teachers’ residences 

38 & 39 Viet., c. S2, 


erection of. 


Si 

35 „ 

10.* Dispensary houses, erection of, 

42 ifc 43 Viet, c. 25, 

11. Non- vested schools and training 

47 & 48 Viet., c. 22, . 

34 

35 „ 

colleges, erection of. 
12. Land Law Act, 1881, . 

44 & 45 Viet., c. 49, s. 

(about) 34 

33 „ 

(a.) Loans to tenants for improve 

81. 



ment of their holdings. 




(6.) Loans to Companies for roolama 




t-.on of waste lands, ifcc. 


) 

t sj 

30 „ 
40 , 

1 3a. Housing of the working classes, 

53 & 54 Viet., c. 70, 

To Companies and private pei 

— 

sons, limiting their profits. 




To Companies and private pei 

h 

\ 4-t 

40 r, 

sons not so limiting their 

i 

1 4 4 

profits. 


1 



Irish Church Fund 



F or erection of fishery piers and bar 

46 tfc 47 Viet., c. 26, 

Si 

: 25 years. 

bours. 




•In cases where not secured on rates. 
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appendix 


Tramways and Public Companies (Ireland) 





Order 

n Council. 

.Area charged. 

i 

'ro portion 

j 

-Maximum 

Annual 

Not total trhtm-e | u 

LIKE. 

County. 

Length 

Miles 

Date. l 

Guaran- 

teed 

Capital 

luthoriscd. 

Rate 

Iute- 
cst per 

Designation. 


authorised 

iiarnntced 

charged 

thereon. 

Capital 1 
paid np. | 

Treasury is 
liable 
on No. 10. 

nndDeikiUn 
Working Kxpeuws 
ttc*gnaniatS ira 
aroa after giving ” 
credit for the Trea- 
sury contribution 



». 

4 . 

5. 

0. 


s. 

9. 

10. 

II. 

12 1 





e j 





, C 


K 

' 

T,„ n 


20th May ,188-i. 

132,000 ; 


Baronies ot Lower 
Dungannon and 

Cloghor, except Par- 
ish of Donaeavvy, 

78,954 

• 


( 

3.752 l 

March and | 
Sept., 1907. 

1. ClogUer Valiey, 


- 




of Foremass, and 
Townlund of Mount 
Stewart. 


■ 

123,310 

•2,460-: 

t 


Fermanagh, 





Parts of Baronies ot 
Maghorastephann 
and Tyrkennody. 

23,929 

K 

u 


1 

750 

March ami 1 1 
Sept,. 1907. ! 

j 

Undertaking 


28tli July. 1884, j 

202,1100 

6 

Parts ol Baronies ot 
Lower Longhtce, 
Tnllyhuneo, and 
Tullyhaw. 

31,759 

• 2(F 

1 

44,325 | 

880 

710 

Nov., 1906, and 
May, 1907. 

| 

2. Cavan and Leitrim, < 










1 

Leitrim. 
Undertaking 
No. 2. 





Parts of Ilaronies of 
CarrigaUen, Leitrim, 
ana Mohlll. 

04,077 

202 

140,200 

2,923 

1,338 > 

Nov.. 1906, and ; 
May, 1907. j 

;t. West Clare, 

Clare, ■ 

27 

28tl. May, 1884, 

103,500 

‘ 

Count y at large, 

Baronies of Oorcom- 
roo, Ihrlcan, lnchl- 
qnin, and Islands. 

820,515 
| 111,000 

111 

17 

103,500 

' 3,270 

2,215 

April and Oct., 
1907. ! 

1 

1. Corriekfergus Hnr- 
Ixm r Junction 

Antrim, 

1 

(1th Feb., 1883, 

6,500 

5 

County of the Town 
of Corriekrorgus. 

33,384 

Full 

amount. 

6,500 

. 

| 

i. Miteholstown and 
Formoy 

Cork, . . 

U} 

•25th Fob., 1885, 

00,000 


Baronies of Condons 
and Olangihbon, 
part of Formoy, 
and Township of 

81,621 

Full 

amount. 

00,000 

1,200 

(Tronsnry 

liability 

redeemed 

1000.) 

1,163 1 

April and Oct, 1 
• 1900. ! 

1 

,i. Sukull & Skibboreon 
(West Carhery). 

Cork, . . 

U! 

26th March, 
1885. 

67,000 

5 

E. Ss W. D. West Cnr- 
bcry. 

, 28,328 

J 

' f 1 

07,000 

1,140 

2.944 i 
Doe, 1906, and 
June, 1907. 



• 

• 





[ 35,908 

* J 



| 

7. West Donegal, 

I Donegal, 


13th Jan., 1886, 

I 

19,000 

5 

Baronies of Banagh 
and Tyrhugh. 

36,988 

Full 

amount. 

17,000 

840 

(Treasury 

liability 

redeemed 

1898.) 

( | 

311 ' 

Nov, 1897, and 
May, 1898. 

1 

8. Cork, Ooaehford, am 
Blarney (Cork ani 
Mimorry). 

| Cork, . 

| 

1. : 

18 

l 

1 20th March, 
' 1886. 

. 

75,000 

5 

Paris of Baronies of 
Barretts, .Cork, and 
East Mnskcrry. 

55,069 

r 

Full 

amount. 

j 73,000 

1,500 

1 

753 

Doe, 1906 “d 
! June, 1907. 
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Act, 1883, 46 & 4 7 Vic., cap. 43. 


Balanecx. , 

jct'ipU | Contribu- 

l Credit. Debit. Mon paid. 


1.638 3,933 

4,618 | 3,651 



9 For details see Board's Annnal Report, 1906-07. t Minimum not receipts BOOHurtccd by working company. 
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Tramways anr Piijlic Companies (Iuelasm 






Order 

n Council. 

Area, charged 


’roportion 


Maximum 

Line. 

County. 

Miles. 

Dale. 

Guaran- K {}( e 
Capital 

uithonsed.' p,,,*, 

Designation. 


autliurised | 
guaranteed j 

thereon. 

C uiirau- 
teod 
Capital 
paid up. 

Coatribu- 
lion tor 
which 
1'reasury is 
liable 

on No. 10. 


.. 


1. 

5. i B. 


8. 

9. 

10. 

11. 

9. Dublin fc Blessing- •; 
ton. 

Dublin, 

j loj 
\ 

23rd July, 1887. 

10,000 j a 

rails ot Baronies ol 
Batlidown. Upper- 
cross, and Newcastle. 

19, J 187 


1 

1 

• lo.ooo 

1 1 
j 

800- 

|i 

1 

Wicklow. . 

1 



Part of Lower Talbots- 

11.811 

A 



19. Balliuaseaithy and 
Timoleague; and 
Timoleagnc and 
Courtamcsherry. 
i. Amalgamated in 1891. i 

Cork, , 


1st Feb., 1888, 

26th March, 
1889. 

35,000 5 

Barony of Ibane and 
Barryroe, and part 
ot K.D. E. Carbery. 

11.31U 

Full 

amounl. 

35,000 

700 1 

j 

11. Lougkrea and Atty- 

Galway, . 

• 

25tli July, 1889 

51,418 | 5 

Parts o( Baronies ot 
Leitrim, Dunkellin, 
Athonry, Kilconnell, 
Loughrea , Longf ord . 
and Tinquin. 

B1.BS0 

Full 

amount. 

— 

1,089 

12. Tralee and Dingle, 


37j 

21st Doe., 1889, 

120,000 1 

Baronies of Oorkn- 
guiny. 

Olannmuriec, . 

25,918 

11,096 

CO 

120.010 

2.400 
(Treasury 
liability 
redeemed 
1898 c 






Trnghonackmy, 

73.370 

39 








Tralee Urban Sani- 
Ini y District. 

15,012 

llo 



13. Ballinrohe and 

Oluremorris. 

Mayo, . 

12 

19th May, 1890 

71, OBI 5 

Barony oi Inline me, 
and part ot Cuvra. 


Full 

amount. 

71. tilO 

1,433 

11. South Clare, • 

Clare, . 

2G 

19th May, 1890 

120,000 j 1 

County at large. 

320,511 

SO 

120 

120,000 

2,400 






Baronies of Ibriean, . 

20,093 

120 








Mo yurt a, . 

32, UG 

as 








Part ot Clondcrlnw, 

11, GOB 

Mu 



15. Tuam and Clare- 
raorris. 

‘ 

Gill way and 
Mayo. 


29 th Nov, 1890, 
_ 

98,000 ' 1 

1 

L 

County ot Mayo, 

318,941 

Full 

amounl. 

98,000 

1,960 
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J. — continued. 

Act, 1883, 46 & 47 Vic., cap. 43. 



nccoipts. Rs .*J ! “ dl '' 1 Oontribu- 

; Credit.. Debit. j >i°n paid. 


1,376 1 2.167 

L449 2297 - 

1,664 2,526 - 

1,737 ! 2,462 - 

1,848 1 2,222 — 


2,547 j 1.637 910 

2,648 ! 1,691 957 

2,724 ' 1,710 1,014 ! 


’For details see Board's Annual Report, 1906-07. 
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TU AM WAVS AND PuULTC COMPANIES (IRELAND! 


line. j County. 


! Miles. 


- Donegal, . , 19 j 24 th Out, 1890.j 1.0C 


1 18. Headtord and Ken- : 


[ 20. CollooneyandS\viu-i Sligo. 


18 ‘ 25th Nov., 1892. 


n Council. 

Area charged. 


’ra|iorlimi 


Guaran- 

teed 

Capital 

vuthorised. 

Iii te- 
cs! per; 
Cent. 

Designal loll. 

>sr 

authorised | 
unrantiaal j 

charged 
thereon, j 

iced 
Capital 
paid np. 

5. C. 


s. 

0. 

10. 

so'ooo 

‘ 

Paris of East Mns- 
lcerry, Barretts, and 
Duhallov. 

Parts of East Mu.— 
kerry and Barretts. 

10.251 

« 

304)90 

1,000 

s 

Barony of Bnnagli. 

274)31 

Full 

umounl. - 

1 

1,000 | 

60,000 

* 

Part of Glanorouglu. 
South Dunkcrron. 
and Magonihy. 

25,613 

Full 

amount. 

60,000 j 

70,000 


Ircragli and pari of 
South Dunkcmm. 

26,461 

35 

3B 

70.000 ! 

I 

80,000 

* 

Baronies of Oarbury, 
Coolavin, Curran, 
Loyny. Tireragb, 
anaTirorill.Oo.SlIgo. 

1 

j 191,641 

1 Full 
j amount. 

80,000 



Part ot Barony of 
Tlrevagli now in Co. 

| 6,105 

J 


10,000 

1 

Barony of Gallcmmrt 
parts o£ Baronies of 
Costello and Clan- 
morris, 

65,890 

Full 

amount. 

40,000 

j 1,000 

5 

j 

Part of Baronies of j 21,901 
BoyloghandEaphoo , 

South. | 

Full 

amount. 

1,000 


laxmium I n.-l toiai ,haizt in 
Annual rospwmrwvUm.i 
Gontnbu- aiui uciicit ou 


(Can.rllcd. >j .May and Nov.. 


t One-hair of tho net charge on the guaranteeing area is refunded by the working company. 
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View up South Side op Nave showing New Buttresses at A, and Auuii ok 
Noktii Transept as Repaired at B. 


View 01 Nave Aech and North Transept Arch, View op Inmn op East Gable and Portion 

SHOWING BROKEN PORTION OP LATTER AT B. OP NORTH TllANSEFT ArOH BEFORE REPAIR 

AT B. 
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tt.W. Internal Axuj.e of Tower 
.vxd S. Transept. 


View in Choir, rooking towards 
Nave. 



Printed 


